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MINUTES  OF  AN  ADJOURNED  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROON  282,  CITY  HALL  - 
JANUARY  3.  1935  -  at  5:30  P.M.  


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy 
President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO. 705 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6  INCH  CAST  IRON  MAINS  IN  THE  EXCELSIOR 
DISTRICT,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
W.D.  69,  FEDERAL  PUBLIC  WORKS  DOCKET  1510-3-B6 

be,  and  the  same  is  hereby  awarded  to  Lowrie  Paving  Co.  Inc. 
they  being  the  lowest  regular  and  responsible  bidder  for  said 
work  at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Description  of  Item,  Estimated  Total  Amt. 

No.      Quantities.  Unit  Price.   For  Item 

1  Excavation  and  backfill  for  6"  pipe,  trench 
17"  wide  b  y  36"  deep;  28,890.00  linear 

feet  at  Thirty  cents  ($.30)  per  linear  foot     $  8,667.00 

2  Additional  excavation  and  backfill;  460 
cubic  yards  at  One  dollar    ($1.00)  per 

cubic  yard  46O.OO 

3  Additional  pavement  removal  and  replacement: 
1,020  square  feet  at  Thirty  cents  ($.30) 

per  square  foot  306.00 

A  Installing  of  28,890  linear  feet  of  six  (6) 
inch  bell  and  spigot  cast  iron  pipe  at  Five 
cents  ($.05)  per  linear  foot  1,444.50 

5  Installing  of  fittings,  gate  valves,  etc.; 

9,930  pounds  at  One  cent  ($.01)  per  pound  99.30 

6  Making  joints  ~  bell  and  spigot;  3,170  linear 

feet  at  Sixty  cents  ($.60)  per  linear  foot  1, 902.00 

7  ^pavement,  40,930  square  feet  at  Thirty  cents 

($•30)  per  square  foot  12  279  00 

TOTAL  AMOUNT  OF  BID  $25.157.80 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

mT5e  c°st  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  706 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 


FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON  MAINS 
IN  THE  WEST  SECTION  OF  THE  SUNSET  DISTRICT,  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W.  D.  68 
FEDERAL  PUBLIC  WORKS  DOCKET  1510-3-B5 


be,  and  the  same  is  hereby  awarded  to  Lowrie  Paving  Co.  Inc., 
they  being  the  lowest  regular  and  responsible  bidder  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 


Item  No.    Description  of  Item,  Estima  ted 
Quantities ,  Unit  Price  


Total  Amt. 
for  Item 


5 
6 


$  8,4,04.50 


440.00 


327.00 


Excavation  and  backfill  for  6"  and  8" 
pipe,  trench  17"  wide  by  36 !?  deep; 
28,015  linear  feet  at  Thirty  cents 
($.30)  per  linear  foot 

Additional  excavation  and  backfill;  440 
cubic  yards  at  One  dollar  ($1.00)  per 
cubic  yard 

Additional  pavement  removal  and  replacement; 
1,090  square  feet  at  Thirty  cents  (.30) 
per  square  foot 

Installing  of  Pipe: 

(a)  23,255  linear  feet  of  six  (6)  inch  bell 
and  spigot  cast  iron  pipe  at  Five  cents 
($.05)  per  linear  foot 

(b)  4,760  linear  feet  of  eight  (8)  inch  bell 
and  spigot  cast  iron  pipe  at  Six  cents  ($.06) 
per  linear  foot 

Installing  of  fittings,  gate  valves,  etc. 
13,770  pounds  at  One  cent  ($.01)  per  pound 

Making  joints-bell  and  spigot;  3,400  lineal 
feet  at  Sixty  cents  ($.60)  per  linear  foot 

Repavement,  43,660  square  feet  at  thirty 
cents  ($.30)  per  square  foot 

Total  amount  of  Bid 


1,162.75 
285.60 
137.70 
2,040.00 
13.098.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  707 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
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the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit: 

FOR  THE  LAYING  OF  12  INCH  AND  16  INCH  CAST  IRON 
FEEDER  MAINS  IN  THE  NORTHWEST  AND  SOUTHWEST  SECTIONS 
OF  SAN  FRANCISCO,  SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  W.  D.  55,  FEDERAL  PUBLIC  WORKS  DOCKET 
No,  1510-3-C1 

he,  and  the  same  is  hereby  awarded  to  W.  J,  Tobin,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item 

No.    Description  of  Item,  Estimated  Total  Amt. 
 Quantities .  Unit  Price  For  Item 

1    Excavation  and  backfill: 

(a)  For  12"  CI  Pipe-trench  24"  wide  by  44" 
deep;  14,920  lineal  feet  at  Forty  eight 

cents  ($,48)  per  linear  foot  7,161.60 

(b)  For  16"  CI  Pipe  -  trench  30"  wide  by  48" 
deep;  15,200  lineal  feet  at  Fifty  six  cents 

($►56)  per  linear  foot  8,512.00 

2  Additional  excavation  and  backfill;  97o 
cubic  yards  at  Eighty  cents  ($.80)  per  cubic 

yard  776.00 

3  Additional  pavement  removal  and  replacement; 
1,860  square  feet  at  Thirty  cents  ($.30)  per 

square  foot  558.00 

4  Installing  of  pipe: 

(a)  14,920  linear  feet  of  twelve  (12)  inch 
bell  and  spigot  cast  iron  pipe  at  Ten  Cents 

($.10)  per  linear  foot.  1,492.00 

(b)  15,200  linear  feet  of  sixteen  (16)  inch 
bell  and  spigot  cast  iron  pipe  at  Twenty 

cents  ($.20)  per  linear  foot  3,040.00 

5  Installing  of  fittings,  gate  valves,  etc., 

76,430  pounds  at  Four  cents  ($.04)  per  pound  3,057.20 

6  Making  joints;  for  pipe  &  fittings;  8,800 
lineal  feet  bell  and  spigot  joints  at 

Thirty  five  cents  (.35)  per  lineal  foot  3,080.00 

7  Repavement,  74,600  square  feet  at  Twenty  two 

and  one  half  cents  ($.225)  per  sq.  foot.  16.785.00 
Total  amount  of  bid  $44.461.80 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  708 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
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provisions  of  the  charter  of  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  TUNNEL  NO.  1-B  OF  THE 
LOWER  CHERRY  AQUEDUCT,  HETCH  HETCHY  WATER  SUPPLY 
SPECIFICATION  NO.  151, 

be,  and  the  same  is  hereby  awarded  to  Kemper  Construction 
Company,  they  being  the  lowest  regular  and  responsible 
bidder  therefor  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item 

No    Description  of  Item, Estimated  Quantity,         Total  Amt. 
Unit  Price  For  Item 

1  Tunnel  Excavation,  6900  cu.  yd.  at  Ten 
Dollars  and  Fifty  cents  ($10.50)  per 
cu.  yd. 

2  Permanent  timbering  in  tunnel  5  M  Ft.  B.M. 
at  One  Hundred  Dollars  ($100.00)  per  M  ft. 
B.M. 


$72,450.00 
500.00 


3  Concrete  lining  in  tunnel,  200  cu.  yd  at 

Twenty  Dollars  ($20.00)  per  cu.  yd,  4,000.00 

4  Excavation  in  open  cut  and  above  ground 
surface,  20  cu.  yd  at  Three  dollars  ($3.00) 

per  cu.  yd.  60.00 


Concrete  in  open  cut  and  above  ground 
surface.  10  cu.  yd  at  Twenty  five  dollars 
($25.00)  per  cu.  yd. 


250.00 


6  Extra  cement  in  concrete,  20  barrels  at  five 

dollars  ($5.00)  per  barrel  100.00 

7  Reinforcing  steel,  5000  pounds  at  four  cents 

-($.04)  per  pound  200.00 

8  Placing  metal  work  furnished  by  the  City, 

5000  pounds  at  six  cents  ($.06)  per  pound  300,00 

The  total  amount  of  the  contract  on  the 

basis  of  the  estimated  quantities  set  forth  in 

the  specifications  is  $77,860.00 

And  all  other  bids  for  the  above  described  works  are 

hereby  rejected. 

Funds  for  this  work  are  available  under  appropriation 

Nos.  67-500-04  and  67-913-09. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  709 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department  as  hereinafter  set  forth: 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  leases  and  autho- 
rizes the  execution  of  same  as  follows: 

SVEN  CHRISTENSON:  Certain  portion  of  a  strip  of  land  50  feet 
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in  width  in  the  Rancho  Santa  Rita  tract  containing  1.07  acres 
more  or  less  and  certain  portion  of  the  aforesaid  50  foot 
strip  in  the  center  line  of  strip  distant  about  1915  feet 
southerly  from  the  Livermore-Stockton  Road,  the  entire  area 
containing  2.07  acres,  more  or  less  for  the  full  term  and 
period  of  one  year  from  November  1,  1934  at  a  cash  rental  of 
§12.00  per  annum. 

JAMES  THOMSEN;  Portions  of  Parcel  No.  71,  Alameda  County 
Lands;  portions  of  the  100  foot  strip  of  land  in  Plots  2  and 
5  of  the  Bernal  Portion  of  the  Rancho  El  Valle  de  San  Jose; 
portion  of  the  50  foot  strip  of  land  in  the  Rancho  Santa 
Rita;  the  entire  area  being  10.4-7  acres  more  or  less  for  the 
full  term  and  period  of  one  year  from  November  1,  1934  at  a 
cash  rental  of  $62.80  per  annum. 

J.  P.  VARGAS:    Portion  of  a  50  foot  strip  of  land  described 
as  Parcel  71,  Alameda  County  Lands,  containing  2.25  acres 
more  or  less  for  the  full  term  and  period  of  one  year  from 
November  1,  1934  at  a  share  crop  basis. 

SPRING  VALLEY  CO.  LTD:    Portions  of  the  200-100-25  foot  strips 
of  land  between  Arroyo  Valle  Creek,  Laguna  Creek,  County  Road 
No.  2000  and  the  Pleasanton  Race  Track;  portions  of  the  100 
and  the  50  foot  strips  of  land  bounded  by  Pleasanton  Ave., 
the  property  of  Busch  Bros.  Western  Pac.  RR.  Right  of  Way 
and  County  Road  1533;  portions  of  the  50  foot  strip  bounded 
by  Santa  Rita  Ave.  and  the  property  of  S.  Christenson;  the 
entire  area  hereby  described  containing  35.05  acres  more  or 
less  for  the  full  term  and  period  of  one  year  from  December 
1,  1934  for  a  cash  rental  of  $210,00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  710 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the   San  Francisco  Water 
Department  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  THAT  THE  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  lease  and  autho- 
rizes the  execution  of  same  as  follows: 

PACIFIC  ROD  AND  GUN  CLUB:    Four  acres  more  or  less  in  Parcel 
55  of  the  Lake  Merced  Lands  as  described  in  that  certain  deed 
dated  March  3,  1930  from  Spring  Valley  Water  Co.  to  the  City 
and  County  of  San  Francisco;  also  a  platform  for  fly  casting 
50  feet  by  150  feet  over  said  said  lake  adjoining  the  souther- 
ly shore  of  said  inlet;  the  demised  property  shall  be  for 
skeet  shooting  and  fly  casting  purposes  only  on  a  month  to 
month  basis  begining  January  1,  1935  at  a  rental  of  $10.00 
per  month  payable  monthly  in  advance. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  711 

RESOLVED,  That  Mr.  F.  Boeken  and  Mr.  Wm.  H.  Seott, 
Manager  and  Accountant,  respectively,  of  the  Municipal  Rail- 
way in  attending  the  American  Transit  Association  Convention 
at  Cleveland,  performed  routine  duties  consisting  of  obtain- 
ing information  and  data  as  to  the  conduct  of  railways  in  other 
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cities  throughout  the  United  States,  detail  as  to  the  basis 
on  which  employees  of  other  railways  are  paid  and  hours  of 
labor,  rates  of  fare,  equipment  that  is  favored  and  used  by 
other  railways  and  latest  accounting  methods  for  railways 
all  to  be  used  in  the  better  operation  of  the  Municipal 
Railway. 

BE  IT  FURTHER  RESOLVED,  that  the  expense  accounts  of  Mr. 
F.  Boeken  in  the  sum  of  $329.45  and  Mr.  Wm.  H.  Scott  in  the 
sum  of  $381.07  be  and  the  same  are  hereby  approved  and  the 
Controller  is  requested  to  charge  said  accounts  to  Appropri- 
ation No.  65-200-00  of  the  Municipal  Railway  Funds. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  Public  Utilities  Commission  request 
the  Controller  to  transfer  surplus  funds  in  the  Hetch  Hetchy 
Water  Supply  Appropriations  as  follows: 

From  Appropriation  Nos. 


To:    Appropriation  No.  68.236-Legal  Expense. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair . 


RESOLUTION  NO.  712 


68,234-1    Alameda  Creek  Siphon 

68.234.3  Bay  Pipe  Connection 

68.235.4  Mtn.  Div'n.  &  Miscellaneous 
68.286    San  Joaquin  Division 
68.289    Corral  Hollow  Pipe  Line 


$  20,922.38 
485.97 


4,377.14 
21,805.03 
2.A09.A8 


$50,000.00 
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MINUTES  OF  THE  SEVENTY  FOURTH  REGULAR  MEETING  OF 
THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282,  CITY 
HALL- JANUARY  14.  1935  at  8; 00  P.  M.  


The  following  members  were  present: 

Commissioners  Byington,  Filmer,  Eddy,  Mc  Callum,  Murphy 
President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  minutes  of  the  73rd.  regular  meeting  of  the  Public 
Utilities  Commission  held  December  10,  1934;  the  minutes 
of  the  Special  Meeting  and  of  the  Adjourned  Meeting  held 
December  21,  1934-  and  the  minutes  of  the  Adjourned  Meeting 
held  January  3,  1935  were  approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  progress  payments  were  approved: 

(1)  Contract  payment  dated  January  9,  1935  for  Laying  6&8" 
CI  Mains  in  area  from  Division  St.  to  Esmeralda  Ave.  and 
from  Mission  to  Iowa  Sts.,  SFWD  Contract  No.  51  to 
Pacific  Pavements  Co.  in  amount  $7,023.69 

(2)  Contract  payment  dated  January  9,  1935  for  Laying  6&8W 
CI  main  in  area  from  Ocean  Ave.  to  Alemany  Blvd.  and 
from  Jun.Serra  Blvd  to  Lee  Ave., SFWD  Contract  No,  50 
to  Lowrie  Paving  Co.  in  amount  $17,782.78 

(3)  Contract  Payment  dated  January  9,  1935  for  Laying  Sunset 
Reservoir  Supply  Pipe  Line, SFWD  Contract  No,  61  to 
Barrett  &  Hilp  in  amount  $41,234.04. 

(4)  Contract  Payment  dated  January  4,  1935  for  Placing  Rip- 
rap-Calaveras  Dam, SFWD  Contract  No.  63  to  E.  T.  Lesure 
in  amount  $5,184.08. 

(5)  Contract  Payment  dated  January  4,  1935  for  Construction 
of  Calaveras  Aerator, SFWD  Contract  No.  47  to  E.  T.  Lesure 
in  amount  $6,892.65. 

(6)  Contract  payment  dated  January  11,  1935  for  University 
Mnd  Pipe  Line  Extension  on  Potrero  Ave.  SFWD  Contract 
No.  62  to  Sibley  Grading  &  Teaming  Co.  in  amount 
$18,322.38. 

(7)  Contract  Payment  dated  January  9,  1935  for  Construction 
of  Bay  Crossing  Pipe  Line  No.  2-Sections  "A&BW,SFWD  Con- 
tract No.  46  to  Western  Pipe  &  Steel  Co,  in  amount 
$215,119.83. 

(8)  Contract  Payment  dated  January  9,  1935  for  Construction 
of  Bay  Crossing  Pipe  Line  No.  2-Section  "C",  SFWD  Con- 
tract No.  46  to  American  Concrete  &  Steel  Pipe  Co.  in 
amount  $87,769.09. 

(9)  Contract  Payment  dated  January  9,  1935  for  Timber  Trestle 
Bay  Crossing  Pipe  Line,  SFWD  Contract  No.  52  to  Barrett 
and  Hilp  in  amount  §19,082.49. 

(10)  Contract  Payment  dated  January  9,  1935  for  Repaving  of 
Street  and  Sidewalk  Openings-SFWD  Contract  No.  60,  to 
Pacific  Pavements  Co.  Ltd.  in  amount  $1,633.22. 
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(11)  Contract  Payment  dated  January  10,  1935  for  Airport 
Levee  Extension,  Airport  Contract  No.  31  to  Piombo 
Bros.  Co.  in  amount  $9,709.96. 

(12)  Contract  Payment  dated  January  2,  1935  for  Reconstruct- 
ion of  the  Potrero  Avenue  Line  from  18th,  St.  to  Army 
St.,  Mun.  Ry. Contract  No.  168  to  A.  D.  Schader  in 
amount  $1,686.00. 

(13)  Contract  Payment  dated  January  4,  1935  for  Ornamental 
Street  Lighting  System-Potrero  Ave.  L&P  Contract  No.  4 
to  Severin  Electric  Cof  in  amount  $4,500.00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  713 

WHEREAS,  A.  D.  Schader,  contractor  of  Municipal  Railway 
Contract  No.  168,  Reconstruction  of  Potrero  Avenue  Line  from 
18th.  St.  to  Army  St.  has  applied  for  an  extension  of  90  days 
in  which  to  complete  contract;  and, 

WHEREAS,  Potrero  Avenue  is  being  widened  under  the  con- 
trol of  the  State  Highway  Division  and  progress  of  the 
Schader  Contract  is  contingent  on  the  progress  of  work  under 
the  said  State  Highway  Division;  and, 

WHEREAS,  at  this  time  less  than  60  percent  of  the  con- 
tract has  been  finished  and  work  is  being  done  as  rapidly  as 
the  State  Highway  Division  program  will  permit; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  time  of  completion 
of  Contract  No.  168,  Reconstructing  of  Potrero  Avenue  Line 
be  extended  to  read  May  15,  1935. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  73,4 

WHEREAS,  Standard  Stations  Inc.  has  requested  permission 
to  construct,  maintain  and  use  a  roadway  over  and  across 
certain  lands  of  the  City  and  County  of  San  Francisco,  now 
under  the  control  of  the  San  Francisco  Water  Department,  and 
the  General  Manager  and  Chief  Engineer  of  said  Water  Depart- 
ment has  recommended  that  such  permission  be  granted, 

THEREFORE,  BE  IT  RESOLVED,  That  Standard  Stations  Inc. 
wJ°f  principal  place  of  business  is  in  the  City  and  County 
of  San  Francisco,  hereinafter  termed  "the  permittee",  be  and 
is  hereby  granted  permission  to  construct,  maintain  and 
U5e*£  r£?dway  over  and  across  the  following  described  land 
«  A  h    ,  y  and  County  of  San  Francisco,  hereinafter  termed 
"city"  situated  in  the  county  of  San  Mateo,  State  of  Calif- 
ornia, to-wit: 

That  certain  portion  of  Parcel  #12,  Thornton  Tract  Lot 
as  described  in  that  certain  deed  from  the  Spring  Valley  Water 

the  City  and  County  of  San  Francisco,  dated  March  3, 
1930  and  recorded  on  the  same  date  in  the  office  of  the 
County  Recorder  of  San  Mateo  County  in  Volumne  491  of  Official 
Records  at  Page  1  et  seq.  being  that  portion  of  said  lot 

5f  t  of  the  new  JuniPero  Serra  Boulevard  and  measuring 
lb, 25  feet  along  the  east  line  of  said  boulevard  by  six  feet 
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more  or  less,  at  a  right  angle  to  said  boulevard • 

This  permission  is  granted  subject  to  the  following  terms  and 
conditions  and  shall  not  become  effective  until  the  receipt 
by  this  Commission  of  a  certified  copy  hereof,  duly  endorsed 
by  a  proper  official  of  said  permittee  duly  authorized  to 
sign  same,  accepting  this  permit  subject  to  said  terms  and 
conditions: 

(1)  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  this  Commission,  and  is 
revocable  at  any  time  at  the  will  of  the  Commission. 

(2)  The  construction,  installation,  repair,  alteration  and 
maintenance  of  the  permittee's  roadway  shall  be  satisfactory 
to  the  General  Manager  of  the  San  Francisco  Water  Department 
and  shall  at  all  times  be  used  solely  and  only  as  a  roadway 
no  other  use  thereof  to  be  permitted. 

(3)  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  roadway  to  such  extent  as  may  be  necessary 
to  avoid  interference  thereof  with  any  pipe,  pipe  line,  power 
line  or  other  structure  now  or  herafter  constructed  by  the 
City,  or  with  any  operations  of  the  City,  or  with  any  use  by 
the  City  of  the  lands  affected  hereby  or,  if  so  agreed  by  the 
permittee  and  the  General  Manager  of  the  San  Francisco  Water 
Department,  the  permitee  may  pay  to  the  City  the  amount  of 
any  expense  to  which  the  City  be  put  as  a  result  of  such 
interference. 

(4)  The  permittee  shall  at  all  times  keep  the  City's  lands  in 
safe  and  sightly  condition,  so  far  as  the  same  may  be  affected 
by  the  permittee's  operations  hereunder, 

(5)  Neither  the  City,  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  roadway  resulting  from  any  cause  whatsoever* 

(6)  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  or  injury  to  persons,  property  or  structures  due 
directly  or  indirectly  to  the  construction,  operation,  use  or 
existence  of  said  roadway  within  the  City  is  lands,  and  shall 
promptly  pay  any  just  claim  therefor . 

(7)  In  the  event  that  the  permitee  shall  abandon  the  use  of 
said  roadway  or  shall  not  use  the  same  for  any  period  of  two 
consecutive  years,  or  shall  fail,  neglect  or  refuse  to  ob- 
serve and  comply  with  any  of  the  conditions  herein  contained, 
or,  in  the  event  that  this  permission  shall  be  revoked,  then 
all  rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine. 

(8)  Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  any  work  required  to  be  done  by  the  permittee  under 
the  conditions  herein  contained,  this  Commission  shall  have 
the  power  to  do  said  work  at  the  expense  of  the  permittee, 
which  expense  shall  be  paid  by  the  permittee  upon  demand. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  715 

WHEREAS ,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco  Water 
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Department  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  lease  and  authori- 
zes the  execution  of  same  as  follows: 

M.  V.  NUNES.  JR.  That  certain  portion  of  Peninsula  Reservoir 
lands  bounded  on  the  north  by  the  San  Mateo  County  Relief  Home 
on  the  east  by  the  easterly  boundary  line  of  lessor's  pro- 
perty; on  the  south  and  west  by  the  County  Road  from  said 
Relief  Home  to  Belmont;  containing  30  acres,  more  or  less  for 
the  full  term  and  period  of  ten  months  from  January  1,  1935 
at  a  cash  rental  of  $100.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  716 

RESOLVED,  That  this  Commission  does  hereby  ratify  con- 
tract between  the  City  and  County  of  San  Francisco  and  the 
Pacific  Telephone  and  Telegraph  Co,  for  24  hour  daily  tele-* 
typewriter  service  at  the  San  Francisco  Municipal  Airport, 
effective  date  of  August  16,  1934  at  a  monthly  charge  of 
$119.59,  contract  No.  1093,  Circuit  No,  Drop  on  U.  S.  Dept.  of 
Commerce  Circuit  No.  705. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  717 

WHEREAS,  Sibley  Grading  and  Teaming  Co.  contractor  of 
SFWD  Contract  No.  62R,  University  Mound  Pipe  Line  Extension 
on  Potrero  Ave.  has  applied  for  an  extension  of  twenty  (20) 
days  in  which  to  complete  contract;  and, 

WHEREAS,  This  contract  was  let  in  conjunction  with  work 
being  done  by  the  California  State  Highway  Commission  and 
the  time  allowed  for  the  work  was  based  on  a  necessity  of 
keeping  ahead  of  the  contractor  who  was  doing  the  street  work 
and, 

WHEREAS,  The  Street  Contractor  did  not  proceed  as 
ra  pidly  as  contemplated  and  the  Sibley  Grading  and  Teaming 
Co.  in  order  to  help  traffic  conditions,  did  not  open  any 
more  ditch  than  was  necessary  and  that  this  method  of  proced- 
ure delayed  the  prosecution  of  work; 

NOW,  THEREFORE,  BE  IT  RESOLVED  ,  That  this  Commission 
authorize  the  extension  of  twenty  (20)  days  on  SFWD  Contract 
No.  62R,  University  Mound  Pipe  Line  Extension  on  Potrero 
Ave-contractor,  Sibley  Grading  and  Teaming  Co, 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  718 

Resolved,  That  the  Sum  of  0ne  Hundred  Forty  nine  and 
55/100  Dollars  ($149.55)  be,  and  the  same  is  hereby  ordered 
to  be  paid  to  the  Pacific  Gas  and  Electric  Co.  as  a  con- 
tribution on  the  part  of  the  Water  Department  in  settlement 
of  the  case  of  Theresa  Mc  Closkey,  also  known  as  Mrs,  James 
Mc  Closkey,  v.  City  and  County  of  San  Francisco,  Pacific 
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Gas  and  Electric  Co.  et  al.  No,  67441,  Municipal  Court,  in 
the  amount  of  $81,20,  the  share  of  the  City  and  County  being 
$40,60j  and  settlement  of  the  case  of  Irving  Kuerzi  and 
Daisy  Kuerzi  v.  City  and  County  of  San  Francisco,  Pacific 
Gas  and  Electric  Co,  et  al.  No,  67440,  Municipal  Court,  in 
the  amount  of  $217,89,  the  share  of  the  City  being  $108.95. 

The  payment  of  the  sums  above  specified  is  authorized 
to  be  made  on  the  consideration  that  plaintiffs  above  des- 
ignated will  execute  to  the  City  and  County  of  San  Francisco 
a  satisfaction  in  full  of  all  claims  and  demands  of  any 
nature  whatsoever  arising  out  of  that  certain  accident  caused 
by  an  explosion  of  gas  at  23rd.  &  DeHaro  Streets,  San  Fran- 
cisco on  or  about  December  16,  1933, 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  719 

WHEREAS,  Charlotte  Anderson  was  on  the  12th,  day  of 
October,  1932,  injured  while  alighting  from  a  Municipal  street 
car  at  the  corner  of  Cabrillo  Street  and  40th,  Ave.  and  in 
said  accident  said  Charlotte  Anderson  sustained  a  fracture  of 
the  neck  of  the  left  femur  and  thereafter  a  claim  was  duly 
filed  against  the  City  and  County  of  San  Francisco  in  the  sura 
of  $25,000,00  and  said  cause  was  brought  to  trial  in  the 
Superior  Court,  Hon.  Franklin  M,  Griffin  presiding  with  a  jury 
and  said  tr  ial  was  held  on  the  2nd.  3rd,  and  4th.  days  of 
January  1935,  and  a  verdict  was  returned  in  favor  of  plaintiff 
against  the  City  and  County  of  San  Francisco  in  the  sum  of 
$4,000,00  and  costs  amounting  to  $116,55;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  an  appeal  to  a  higher  court  would  not  be  v/arr anted  and 
has  asked  permission  to  pay  said  judgment  and  costs; 

NOW,  THEREFORE,  BE  IT  RESOLVED  That  the  City  Attorney  be 
and  he  is  hereby  authorized  to  pay  said  judgment  and  costs 
in  the  sum  of  $4,116,55  upon  the  securing  of  a  proper  satis- 
faction of  judgment  in  said  natter. 

On  motion  of  Commissioner  Mc  Callura,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  720 

WHEREAS,  it  appears  that  Mrs.  {Catherine  Prior  was 
injured  on  the  6th.  day  of  November,  1934  as  a  result  of  an 
accident  caused  by  the  premature  starting  of  a  Municipal  Car 
at  14th.  &  Market  Streets;  and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francisco  has  insufficient  witnesses  to  combat  liability  for 
negligence  and  that  Mrs.  Prior  sustained  a  severe  wrenching 
of  the  muscles,  tendons  and  ligaments  surrounding  her  shoulder 
and  the  upper  part  of  her  back  and  as  a  result  thereof  was 
confined  to  her  bed  for  a  period  of  time  and  Doctor  Everett 
Carlson  reports  that  Mrs.  Prior  has  acute  tenderness  and  lack 
of  muscular  action  in  the  region  of  said  injuries  and  also 
received  a  severe  bruising  of  her  left  hand;  and, 

WHEREAS,  Mrs.  Katherine  Prior  has  agreed  to  accept  the 
sum  of  Two  Hundred  ($200,00)  Dollars  in  full  payment  and  com- 
promise of  all  claims  for  damages  for  pain  and  suffering 
and  hospital  and  doctor  bills  and  the  City  Attorney  has  ad- 
vised this  Commission  that  in  his  opinion  said  settlement 
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is  a  reasonable  and  just  sum  to  be  paid  Mrs.  Prior  by  way  of 
compromise • 


NOW,  THEREFORE  BE  IT  RESOLVES  that  the  City  Attorney 
be  and  he  is  hereby  duly  authorized  to  settle  and  compromise 
all  claims  for  damages  held  by  Mrs.  Katherine  Prior  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  Two 
Hundred  ($200.00)  Dollars. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  721 

WHEREAS,  it  appears  in  the  case  of  Rose  Hobson  v.  City 
and  County  of  San  Francisco,  a  municipal  corporation,  in 
the  Municipal  Court  of  the  City  and  County  of  San  Francisco, 
State  of  California,  numbered  69447,  for  damages  in  the  sum 
of  $2,000.00  that  said  Rose  Hobson  received  injuries  alleged 
to  have  been  sustained  by  said  Rose  Hobson  while  a  passenger 
on  a  Municipal  street  car;  and, 

WHEREAS,  a  trial  of  the  said  matter  was  heard  on  the 
2nd.  of  October,  1934  &nd  a  judgment  was  rendered  by  the 
above  mentioned  court  in  favor  of  said  Rose  Hobson  and  against 
the  City  and  County  of  San  Francisco  in  the  sum  of  $100.00 
for  damages  and  $11.25  for  court  costs  and  that  no  appeal  from 
said  judgment  is  contemplated. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Controller  of 
the  City  and  County  of  San  Francisco  be  and  he  is  hereby 
a^t*?rized  and  directed  t0  issue  a  warrant  in  a  total  sum 
of  $111,25  in  favor  of  said  Rose  Hobson  upon  condition  that  a 
satisfaction  of  judgment  is  secured  from  said  Rose  Hobson. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  722 

WHEREAS,  Pauline  Franklin  was  injured  while  riding  as  a 
senger  on  an  «E"  car  of  the  Municipal  Railway  on  July  17, 
J.933,  in  an  accident  caused  by  a  collision  between  said  street 
car  and  an  automobile  truck  on  Union  Street  near  Laguna 
Street;  and, 

WHEREAS,  said  Pauline  Franklin  sustained  contusions  and 
abrasions  of  her  lower  limbs  and  a  severe  wrenching  of  her 
spine  by  being  thrown  by  the  force  of  said  collision  from  the 
seat  occupied  by  her  to  the  floor  of  said  street  car;  and, 

WHEREAS,  said  Pauline  Franklin  brought  suit  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  $10,000.00 
*™  the  City  Attorney  has  tentatively  agreed  for  a  compromise 
and  settlement  of  said  cause  of  action  and  all  dlaims  held  by 
said  Pauline  Franklin  against  the  City  and  County  of  San  Fran- 
liS(:°         the  sum  of  $250.00  and  las  advised  this  Commission 

i?  fJf1  iS  ?  reasonable,  Just  and  proper  sum  to  be  paid 
under  all  the  facts  and  circumstances  of  this  case:  now, there- 
lore,  7 


BE  IT  RESOLVED,  That  the  City  Attorney  be  and  he  is 
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hereby  authorized  and  empowered  to  settle  and  compromise 
this  action  and  all  claims  of  Pauline  Franklin  against  the 

a^Fi%CS.O%S^KiSC°         ^         °f  TW°  HUnd^ 

toga^izakon  of^L^  °^!fS  rePres^ting  the  Boiler  Workers 
Commission  ™?  ^  CitieS  aPPeare°  and  requested  the 

untU  such  «L  t?.a!£rd  any  m0r?  cont^cts  to  pipe  foundries 

^TES^^f^  Steel  Plate  ^oatinf  l^stry 

mission^uarvl?  "jolt*  WJ}°  is  ™W*ing  from  the  Com- 
mission January  15,  1935  spoke  expressing  his  appreciation 
for  the  many  courtesies  extended:  for  the  spirit  of 
Won  shoim  during  his  term  of  office  and  ofthe  pleasant 

Ztl*?0™*  en3oyed  with  the  meabers  of  the  Commission  ?he 
heads  and  personnel  of  the  various  utilities.  ' 

ofe?hePcLlr?  Commission  adjourned  to  meet  again  at  the  call 
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MINUTES  OF  THE  SEVENTY  FIFTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282,  CITY  HALL  -  at 
8:00  P.  M.  -  JANUARY  28,  1935  


The  f#ll«wing  members  were  present: 

Commissioners  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum, 

D.  C.  iurphy. 

Mr.  J.  P.  Murphy  appointed  by  the  Mayor  as 
Commissioner  for  term  ending  January  15,  1939  was  seated. 

President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  commissioner 
D.  C.  Murphy,  the  minutes  of  the  74-th.  regular  meeting  of  the 
Public  Utilities  Commission  held  January  14,  1935  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  Lewis  F.  Byington  was  unanimously  elected  President 
of  the  Public  Utilities  Commission  for  the  year  ending  January 
28,  1936. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er Mc  Callum,  George  Filmer  was  unanimously  elected  Vice- 
President  of  the  Public  Utilities  Commission  for  the  year 
ending  January  28,  1936. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  payment  was  approved. 

Approval  of  Certificate  of  Acceptance  and  Final  Payment  dated 
January  25,  1935  for  Wire  Mesh  Fence-LaKe  Honda  tteservoir- 
SFWD  Contract  No.  70  to  Kami an  Fence  Co.  in  amount  $3,292.08. 

On  motion  of  commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously; 

RESOLUTION  NO.  723 

WHEREAS,  This  Commission  is  in  receipt  of  a  letter  dated 
January  22,  1935  from  the  Director  of  Property,  in  which  it 
is  requested  because  of  lack  of  business,  that  the  lease  of 
J.  0.  Friedel  for  space  in  the  Administration  Building  at  the 
San  Francisco  Municipal  Airport  be  modified;  and, 

WHEREAS,  Mr.  B.  M.  Doolin,  Manager  of  Airport  concurs 
in  the  above  request, 

NOV*,  THEREFORE,  BE  IT  RESOLVED,  That  the  agreement  made 
and  entered  into  as  of  August  1,  1934-  between  the  City  and 
County  of  San  Francisco  and  J.  0.  Friedel  be  modified  by 
eliminating  from  the  terms  of  lease  the  space  occupied  by 
the  barbershop  and  that  the  rentals  set  forth  in  lease  be 
reduced  and  modified  as  follows* 

The  rental  of  $81.00  per  month  for  two  months  beginning 
August  1,  1934  be  reduced  to  $7 5.00  per  month. 

The  rental  of  1115.00  per  month  for  year  beginning  October 
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1,  1934  be  reduced  to  $105.00  per  month. 

The  rental  of  $155.00  per  month  for  year  beginning  October 
1,  1935  be  reduced  to  $135.00  per  month . 
That  the  total  amount  of  rental  paid  or  to  be  paid  be  and 
the  same  is  hereby  reduced  from  $4,212.00  to  $3,840.00. 
All  other  terms  and  conditions  contained  in  lease  shall  be 
and  remain  in  full  force  and  effect  between  parties  thereto. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  724 

RESOLVED,  That  this  Commission  request  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution: 

WHEREAS    The  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  25673  (New  Series)  of  the  Board 
of  Supervisors  accepted  a  certain  deed  dated  May  11,  1926 
from  Martha  A,  Arnold,  et  al.,  to  certain  property  including 
a  sub-surface  easement  for  a  portion  of  the  Foothill  Tunnel 
of  the  Hetch  Hetchy  Aqueduct  in  Tuolumne  County,  California; 
and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of 
the  Grantors  shall  disappear  or  diminish,  the  City  shall 
furnish  to  the  Grantors  a  continuous  supply  of  water  suffici- 
ent for  the  present  domestic,  irrigation  and  stock  watering 
requirements  of  the  Grantors;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  the  ascer- 
tainment of  the  amount  of  any  damage  which  may  be  caused  by 
the  disappearance  or  diminution  of  the  natural  flow  of 
water  in  said  springs;  and, 

WHEREAS,  said  time  limit  was  extended  to  October  1,  1934 
by  Resolution  No.  12  90  of  this  Board,  adopted  February  13* 
1934;  and, 

WHEREAS,  said  Martha  A,  Arnold  et  al,  have  requested  the 
Director  of  Property  to  further  extend  said  time  limit  to 
October  1,  1935  and  the  Public  Utilities  Commission  has  re- 
commended the  further  extension  of  said  time  limit. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco,  duplicate  counterparts  of  a  written  agreement 
between  Martha  A.  Arnold,  et  al.  and  the  City  and  County  of 
San  Francisco  a  municipal  corporation,  extending  said  time 
limit  of  said  deed  to  and  until  October  1,  1935  subject  to 
all  conditions  contained  in  said  deed,  except  as  expressly 
modified  in  said  agreement. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
D#C .Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  725 

WHEREAS,  Under  Resolution  No.  627  passed  September  24, 
1934  by  this  Commission,  it  was  recommended  that  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  grant  a 
certain  right  of  way  to  the  State  Highway  Commission  over 
lands  of  the  City  under  the  control  of  the  San  Francisco  Water 
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Department  to  realign  the  Sky  Line  Boulevard  and  the  new 
Half  Moon  Bay  Road,  and  the  Board  of  Supervisors  under 
Ordinance  No,  15,02422,  Bill  No,  635  passed  such  a  grant 
approved  by  the  Mayor  November  8,  1934> 

AND,  WHEREAS,  the  above  grant  interferes  with  a  certain 
power  line  right  of  way  granted  to  the  Pacific  Gas  and 
Electric  Co,  by  the  Spring  Valley  Water  Company  under  date  of 
April  11,  1929,  recorded  in  the  office  of  the  County  Re- 
corder of  San  Mateo  County  in  Volumne  410  of  Official  Records 
at  Page  321,  and  said  Pacific  Gas  and  Electric  Company  has 
requested  that  a  new  right  of  way  be  granted  to  it  in  exchange 
for  that  portion  of  its  right  of  way  which  will  have  to  be 
abandoned  dm  account  of  such  highway  construction,  and  the 
General  Manager  of  the  San  Francisco  Water  Department  has 
recommended  that  such  exchange  be  effected  and  that,  pending 
the  grant  of  said  new  right  of  v/ay  by  the  Board  of  Super- 
visors in  exchange  for  the  present  right  of  way  and  in  view 
of  the  fact  that  the  State  Highway  Commission  will  commence 
construction  work  in  the  immediate  future,  a  permit  be  grant- 
ed to  the  Pacific  Gas  and  Electric  Company  to  use  the  pro- 
posed right  of  way, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Super- 
visors of  the  City  and  County  of  San  Francisco  be  and  is 
hereby  requested  to  exchange  through  the  Director  of  Property 
that  portion  of  Parcel  No.  31,  San  Mateo  County  Lands,  des- 
cribed in  the  deed  from  Spring  Valley  Water  Company  to  the 
City  and  County  of  San  Francisco  recorded  March  3,  1930  in 
Volumne  491  of  Official  Records  of  San  Mateo  County  at  page  1 
et  seq.  the  said  portion  being  a  part  of  the  grant  by  deed 
from  Spring  Valley  Water  Company  to  the  Pacific  Gas  and 
Electric  Co.  of  a  power  line  right  of  way,  dated  April  11, 
1929  and  recorded  in  Volumne  410,  Page  321,  San  Mateo  County 
Records,  as  follows: 

Beginning  at  a  point  in  the  center  line  of  said  right  of  way 
from  which  a  post,  marking  the  northwest  corner  of  the 
southwest  quarter  corner  of  Section  13.  Township  5,  South, 
Range  5  West,  M.  D.  B&M.  bears  north  3o°39-l/2«,  west  385,4 
feet  and  running  thence  south  10°36-l/2f  East  along  said 
line  895  feet  more  or  less  to  the  southerly  terminus  of  said 
right  of  way. 

for  the  following  described  right  of  way,  to-wit: 

A  strip  of  land  10  feet  in  width  lying  equally  on  each  side 
of  a  certain  line  described  as  follows:  Commencing  at  a  point 
in  that  certain  power  line  right  of  way  granted  by  the  Spring 
Valley  Water  Company  to  the  Pacific  Gas  and  Electric  Co.  by 
deed,  dated  April  11,  1929  and  recorded  in  Book  410  at  Page 
321,  San  Mateo  County  Records  which  point  bears  south  36J39- 
1/2'  east  385 «4  feet  from  a  post  marking  the  northwest  cor- 
ner of  the  southwest  quarter  corner  of  Section  13,  Township 
5  South,  Range  5  West,  M.  D.  B.  &.  M.  and  running  thence  south 
17°  54f  west  388.8  feet;  thence  south  14°31*  east  2  feet 
more  or  less  to  a  point  in  the  northerly  boundary  of  the  parcel 
granted  to  the  State  Highway  Commission  by  Ordinance  No. 
15.02422.  Bill  No.  635  approved  by  the  Mayor  on  November  8, 
1934>  thence  continuing  south  14  31 ♦  east  210  feet  more  or 
less  to  a  point  in  the  southwesterly  boundary  of  the  afore- 
said Parcel  No.  31,  as  shown  on  blue  print  of  the  Pacific 
Gas  and  Electric  Co,  No.  A-646  hereto  attached. 

Provided  that  all  the  terms  and  conditions  of  the  original 
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grant  by  the  Spring  Valley  Water  Company  to  the  said  Pacific 
Gas  and  Electric  Co.  as  aforesaid  shall  be  incorporated  in 
the  new  grant  aforesaid;  also,  that  pending  the  grant  of 
said  right  of  way  hereb  y  requested,  by  the  Board  of  Super- 
visors and  in  view  of  the  State  Highway  Commission  institu- 
ting construction  work  in  the  immediate  future,  the  Pacific 
Gas  and  Electric  Company,  hereinafter  termed  the  "permittee" 
is  hereby  granted  permission  to  construct,  maintain  and 
use  a  power  line,  hereinafter  termed  "structure"  on  and  over 
the  land  herein  second  above  described,  under  the  following 
terms  and  conditions,  which  shall  not  become  effective  until 
the  receipt  by  this  Commission  of  a  certified  copy  hereof 
signed  by  a  duly  authorized  officer  of  said  permittee. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of  said 
Commission. 

2.  The  construction,  installation,  repair  and  alteration  of 
the  permittee's  structure  shall  be  satisfactory  to  the  Gen- 
eral Manager  of  the  San  Francisco  Water  Department. 

3.  The  permittee  shall  upon  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be  nec- 
essary to  avoid  interference  thereof  with  any  pipe,  pipe 
line,  power  line  or  other  structure  now  or  hereafter  con- 
structed by  the  City,  or  with  any  operations  of  the  City,  or 
with  any  use  by  the  City  of  the  lands  affected  hereby;  or, 
if  so  agreed  by  the  permittee  and  the  General  Manager  of  the 
San  Francisco  Water  Department,  the  permittee  may  pay  to  the 
City  the  amount  of  any  expense  to  which  the  City  may  be  put 
as  a  result  of  such  interference. 

A*    The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may  be 
affected  by  the  permittee's  operations  hereunder* 

5m    Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  resulting  from  any  cause  whatsoever. 

6.    The  permittee  shall  be  responsible  and  liable  for  any  and 
all  injury  or  damage  to  persons  or  property  or  structures 
due  directly  or  indirectly  to  the  construction,  operation, 
use  or  existence  of  said  structure  within  the  City's  lands 
and  shall  promptly  pay  any  just  claim  therefor. 

7«    In  the  event  that  the  permittee  shall  fail  to  construct 
said  structure  within  six  (6)  months  from  and  after  the 
date  hereof,  or  shall  abandon  the  use  thereof,  or  shall  not 
use  the  same  for  any  period  of  two  consecutive  years,  or 
shall  fail,  neglect  or  refuse  to  observe  and  comply  with 
any  of  the  conditions  herein  contained,  or  in  the  event 
that  this  permission  shall  be  revoked,  then  all  rights  of 
the  permittee  hereunder  shall  forthwith  cease  and  determine. 

B9    Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  Public  Utilities  Commission 
shall  have  the  power  to  do  said  work  at  the  expense  of  the 
permittee,  which  expense  the  permittee  shall  pay  on  demand. 
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9.    Upon  completion  of  grant  by  the  Board  of  Supervisors 
of  said  right  of  way  to  said  permittee,  herein  requested, 
this  permit  shall  be  terminated  immediately. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  726 


WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  lease  and  autho- 
rizes the  execution  of  same  as  follows: 

MITTRY  BROS.  CONSTRUCTION  CO.:    That  certain  portion  of 
Parcel  No.  31,  San  Mateo  County  Lands,  known  as  the  "Byrnes 
Store  Rock  Quarry",  containing  10  acres,  more  or  less  for  a 
period  of  eight  (8;  months  from  February  1,  1935  at  a  cash 
rental  of  $1,325.00.    Payment  specified  entitles  lessee  to 
remove  from  quarry  not  to  exceed  10,600  tons  of  rock  pro- 
ducts; excess  of  the  aforesaid  amount  to  be  paid  for  at  the 
rate  of  18-1/2  cents  per  ton  not  to  exceed  1,4-00  tons;  and 
thereafter  at  the  rate  of  25  cents  per  ton  for  all  rock 
products  over  and  above  12,000  tons  total  removal. 


On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  727 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  and  County  of  San  Francisco,  and 
the  United  Railroads  of  San  Francisco,  dated  May  1,  1917, 
to  which  agreement  fche  Market  Street  Railway  Company  has 
succeeded,  and  which  agreement  concerns  the  exchange  of 
transfers  between  the  Union  Street  Line  of  the  Municipal 
Railway  and  the  Fillmore  Street  Line  of  the  Market  Street 
Railway  of  San  Francisco,  be,  and  the  same  is  hereby  con- 
sidered as  being  extended  and  is  extended  for  a  period  of  six 
(6)  months  co*smencing  February  26,  1935. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  728 

WHEREAS,  By  Agreement  between  the  Turlock  Irrigation 
District,  the  Modesto  Irrigation  District  and  this  Commission 
certain  waters  due  the  Districts  from  the  supply  of  the  City 
and  County  in  storage  in  the  Hetch  Hetchy  and  Lake  Eleanor 
Dams  were  not  released  to  the  Districts  in  the  amounts  or 
within  the  time  specified  in  the  Raker  Act,  and  the  City  used 
said  water  to  generate  power  therefrom  which  increased  the 
revenues  for  power  to  the  City  in  the  amount  of  $474,000.00; 
and, 

WHEREAS,  The  Turlock  Irrigation  District  was  unable  to 
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generate  power  with  the  waters  withheld  by  the  City  and  was 
consequently  subject  to  a  loss  of  revenue  in  the  amount  of 
$50,024,99  by  reason  of  failure  to  supply  power  to  the  San 
Joaquin  Light  &  Power  Company,  and  by  reason  of  the  lowering 
of  the  water  of  the  Don  Pedro  Reservoir  of  the  Turlock 
Irrigation  District  the  said  District  suffered  a  further 
loss  in  revenue  from  power  in  the  amount  of  $36,053.64; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  nis  Honor,  the  Mayor 
request  the  Board  of  Supervisors  that  an  appropriation  be 
made  from  the  Hetch  Hetchy  Power  Operative  Fund,  as  set  forth 
in  the  estimated  revenues  for  the  Fiscal  Year  1934-35  under 
Ordinance  No,*  9.051129,  which  revenues  it  is  now  estimated 
will  exceed  the  sum  set    forth  in  said  Ordinance,  ample  to 
pay  the  claim  of  the  Turlock  Irrigation  District,  in  the 
amount  of  $86,078.63,  principal,  and  $1,095.65,  interest 
or  a  total  sum  of  $87,174, 28,  to  be  paid  to  the  said  Turlock 
Irrigation  District  for  loss  of  revenue  occasioned  by  the 
City  withholding  waters  belonging  to  the  said  District. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

D.  C.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  729 


WHEREAS,  Ruth  Dixon  a  young  lady  of  about  twenty  three 
years  of  age,  was  a  passenger  on  a  Municipal  street  car,  line 
f,N"  on  October  27,  1934,  at  or  about  three  o* clock.  The  out- 
bound nNw  car  and  an  outbound  "H"  car  collided  at  Eleventh 
and  Market  Streets.    Ruth  Dixon  was  sitting  in  the  drop  seat 
to  the  right  of  the  motorman;  her  head  was  thrown  against  the 
brake  handle;  she  suffered  the  following  injuries: 

Contusions  and  abrasions  about  her  head,  particularly 
in  the  vicinity  of  the  right  ear;  a  spraining  and  wrenching 
of  her  cervical  vertebra  and  the  muscles  and  ligaments  in 
the  region  thereof;  a  spraining  and  wrenching  of  her  left 
shoulder;  a  contusion  and  wrenching  of  her  right  hip;  a 
spraining  and  wrenching  of  the  lumbar  region  of  her  right 
vertebra  and  of  the  muscles  and  ligaments  in  the  region  there- 
of. 

She  was  treated  very  shortly  after  the  accident  by  Dr. 
Samuel  Welfield;  she  had  to  be  away  from  her  work  for  a  per- 
iod of  four  or  five  days  after  the  accident  between  October 
27,  1934  and  December  1,  1934.    Although  she  was  away  from 
work  but  five  days  she  accomplished  very  little  while  at 
work  as  she  was  in  constant  and  severe  pain  suffering  violent 
headaches  and  earaches,  which  caused  her  to  suffer  a  serious 
nervous  breakdown  on  December  1,  1934,  as  a  result  of  which 
it  was  necessary  for  her  to  resign  her  position  with  the 
United  States  government.    She  is  under  treatment  by  Dr. 
Gordon  and  occasionally  makes  calls  on  Dr.  Welfield;  and, 

Whereas,  the  City  Attorney  has  advised  this  office  that 
there  is  no  defense  to  this  accident  as  to  the  negligence  in- 
volved.   The  plaintiff  has  brought  suit  for  Two  Thousand 
($2,000.00)  Dollars  and  costs.    A  settlement  has  been 
agreed  upon  with  Miss  Dixon  for  the  sum  of  Five  Hundred 
Fifteen  ($515.00)  Dollars,  and  as  the  City  Attorney  states 
that  in  his  opinion  this  is  a  fair,  just  and  reasonable 
amount  to  "be  allowed  said  Ruth  Dixon  for  the  settlement  of 
all  claims  and  demands  against  the  City  and  County  of  San 
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Francisco: 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully 
compromise  and  settle  all  claims  of  said  Ruth  Dixon  against 
the  City  and  County  of  San  Francisco  for  the  sum  of  Five 
Hundred  Fifteen  ($515.00)  Dollars, 


James  Holden  was  given  a  hearing  regarding  his  request  that 
the  Public  Utilities  Commission  be  requested  to  set  aside  the 
order  of  December  20,  1933  discharging  Edward  Holden,  deceased 
from  employment  as  trackman  on  the  Municipal  Railway,  Said 
petition  was  taken  under  advisement  by  the  Commission, 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  SEVENTY  SIXTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COMr 
MISSION  IN  ROOM  282,  CITY  HALL  -  at 
8:00  P.  M.  -  FEBRUARY  11 t  1935 


The  following  members  were  present: 

Commissioners:  L.  F.  Byington,  Geo\  Filmer,  J.  H.  Mc  Callum 

D.  C.  Murphy  and  J,  P.  Murphy. 


President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J. P. Murphy,  the  minutes  of  the  75th.  regular  meeting  of  the 
Public  Utilities  Commission  held  January  28,  1935  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  contract  progress  payments  were 
approved  for  payment. 

Contract  payment  dated  February  1,  1935,  Street  Lighting 
System  on  Tenth,  Bryant,  Harrison  and  Fell  Streets,  Union 
Paving  Co.  L&P  Contract  No.  5  in  amount  $16,500.00. 

Certificate  of  Acceptance  and  Final  Payment  dated  February  1, 
1935>  Lighting  Conduits  on  Tenth,  Bryant,  Harrison  and  Fell 
Streets,  L&P  Contract  No.  1,  Globe  Electric  Works  in  amount 
$500.00 

Contract  Payment  dated  February  1,  1935,  Street  Lighting 
System-Potrero  Avenue,  L&P  Contract  No.  4,  Severin  Electric 
Co.  in  amount  $3,000,00. 

Contract  Payment  dated  February  2,  1935,  Reconstruction  of 
Potrero  Avenue  Line  from  18th.  to  Army  Street,  Mun.  Ry.  Con- 
tract No.  168,  A.  D.  Schader  in  amount  $1,860.00. 

Contract  Payment  dated  February  5,  1935,  Calaveras  Aerator, 
SFWD  Contract  No.  47,  E.  T.  Lesure  in  amount  $19,723.34, 

Contract  Payment  dated  February  5,  1935,  Placing  Riprap- 
Calaveras  Dam-E.  T.  Lesure  in  amount  $7,521.66,  SFWD  Contract 
No.  63. 

Contract  Payment  dated  February  5,  1935,  Irvington  Portal 
Chlorinating  Plant,  SFWD  Contract  No.  67,  C.  A.  Bruce  in 
amount  $1,026. 54 • 

Contract  Payment  dated  February  6,  1935,  Repaving  Street  and 
Sidewalk  openings,  Fiscal  Year  1934-1935,  SFWD  Contract  No,  60, 
Pacific  Pavements  Co.  in  amount  $1,889.07. 

Contract  Payment  dated  February  5,  1935,  Sunset  Reservoir 
Supply  Line,  SFWD  Contract  No.  61,  Barrett  &  Hilp  in  amount 
$2,060.72. 

Contract  Payment  dated  February  7,  1935,  6&8»  Cast  Iron  Mains 
in  area  from  Ocean  Ave.  to  Alemany  Blvd.  and  from  Junipero 
Serra  Blvd.  to  Lee  Ave.,  SFWD  Contract  No.  50,  Lowrie  Paving 
Co.  in  amount  $9,078.80. 
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Contract  Payment  dated  Feburary  7,  1935,  6&8n  Cast  Iron  Mains 
in  area  from  Division  St.  to  Esmeralda  St.  and  from  Mission  to 
Iowa, SFWD  Contract  No,  51,  Pac.  Pavements  Co.  in  amount 
$8,351.95. 

Contract  Payment  dated  February  7,  1935,  Excavation  and  Embank- 
ment of  University  Mound  Reservoir,  SFWD  Contract  No.  64- 
Granfield-Farrar  and  Carlin  in  amount  $7,290.18. 

Contract  Payment  dated  February  7,  1935,  Laying  of  University 
Mound  Pipe  Line  Completion  from  Brannan  to  Broadway,  Section 
WA",  SFWD  Contract  No.  65,  M.  J.  Lynch  in  amount  $1,401.25. 

Contract  Payment  dated  February  9,  1935,  Bay  Crossing  Pipe  Line 
No.  2,  Sections  "A&B",  Western  Pipe  &  Steel  Co.  in  amount 
$95,266.82. 

Contract  Payment  dated  February  9,  1935,  Bay  Crossing  Pipe 
Line  No.  2,  Section  "C,  American  Concrete  &  Steel  Pipe  Co., 
SFWD  Contract  No.  46  in  amount  $98,926.34* 

Contract  Payment  dated  February  9,  1935,  Timber  Trestle, Bay 
Crossing  Pipe  Line,  SFWD  Contract  No.  52,  Barrett  and  Hilp  in 
amount  $30,354.97. 

Contract  Payment  dated  February  9,  1935,  Airport  Levee  Exten- 
sion, Airport  Contract  No.  31,  Piombo  Bros.  Co.  in  amount 
$9,108.00. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly. 

RESOLUTION  NO.  730 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept deeds  from  the  following  named  parties  to  certain  lots  in 
San  Francisco,  required  for  the  Sunset  Reservoir,  and  that  the 
sums  set  forth  opposite  their  names  be  paid  for  said  land  from 
the  1933  Water  Distribution  Bond  Fund  Appropriation  No. 
93:905:05. 

E.  R.  Porzer  and  Frank  Porzer 

Lot  30,  Assessor's  Block  2109  $600.00 

Tista  Mc  Partland, 

Lot  22,  Assessor's  Block  2110  650.00 

Christian  M.  Hansen  and  Dorothy  Hansen 

Lot  2A,  Assessor's  Block  2144  250.00 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  731 

WHEREAS,  Under  Specification  No.  SFWD  61,  a  contract  was 
awarded  to  Barrett  &  Hilp  for  construction  of  the  54"  Sunset 
Reservoir  Supply  Line;  and, 
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WHEREAS,  unavoidable  delays  have  been  encountered  by 
the  Contractor  in  the  prosecution  of  the  contract,  which  delays 
were  due  to  fire  within  laid  pipe  necessitating  removal  and 
replacement;  delays  due  to  non-delivery  of  gate  valves  on 
part  of  City  and  delays  due  to  special  crossover  work  at 
25th.  Ave.  and  Vicente  Streets;  and, 

WHEREAS,  N.  A.  Eckart,  Chief  Engineer  and  General  Manager 
of  the  Water  Department  has  investigated  claims  for  delay 
and  has  recommended  thirteen  (13.)  days  extension  for  completion 
of  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Barrett  and  Hilp  be 
and  he  is  hereby  granted  an  extension  of  thirteen  (13)  days  in 
the  completion  of  SFWD  Contract  No.  61,  54"  Sunset  Reservoir 
Supply  Line, 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Mc  Callutfi,the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  732 


RESOLVED,  That  the  Director  of  Property  be  instructed  to 
acquire  necessary  lands  and  rights  of  way  for  construction  of 
that  section  of  the  Crystal  Springs-University  Mound  Pipe  Line 
between  Millbrae  and  University  Mound  Reservoir. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  733 


RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  Comity  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  DREDGING  CHANNEL  FOR  LEVEE  FOR  EXTENSION 
OF  LANDING  FIELD,  SAN  FRANCISCO  AIRPORT,  AIRPORT 
CONTRACT  NO.  35,  FEDERAL  PUBLIC  WORKS  DOCKET 
No.  1538-2 

be,  and  the  same  is  hereby  awarded  to  Dutton  Dredge  Co.,  they 
being  the  lowest  regular  and  responsible  bidder  therefor,  at 
the  following  unit  price  for  the  estimated  quantity  stated: 

Item     Description  of  Item,  Estimated  Quantity          Total  Amt. 
No.      Unit  Price  for  Item 

1     Dredging  channel  7,000  cubic  yards  at 

eleven  cents  ($0.11)  per  cubic  yard  $770.00 

The  total  amount  of  the  contract  on  the  basis  of  the  estimated 
quantity  set  forth  in  the  specifications  is  $770,00. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of  the 
Airport  Bonds  -  1933. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  734 

WHEREAS,  This  Commission  awarded  a  contract  to  the  Union 
Paving  Co.  for  the  installation  of  a  lighting  system  on  Tenth, 
Bryant,  Harrison  and  Fell  Streets;  and, 

WHEREAS,  The  aforesaid  streets  are  being  widened  under 
the  control  of  the  State  Highway  Division;  and, 

WHEREAS,  Delays  have  been  encountered  by  the  Union  Paving 
Co.  because  of  the  rate  of  progress  of  the  work  by  the  State 
Highway  Division;  and, 

WHEREAS,  These  delays  will  prevent  the  Union  Paving  Co. 
from  completing  contract  on  time; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  because  of  the 
aforesaid  conditions,  the  Union  Paving  Co,  is  hereby  granted 
an  extension  of  sixty  (60)  days  in  which  to  complete  the  con- 
tract for  the  installation  of  the  lighting  system  on  Tenth, 
Bryant,  Harrison  and  Fell  Streets. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  735 

RESOLVED,  That  the  sum  of  one  hundred  sixty  two  and 
50/100  Dollars  ($162.50)  be,  and  the  same  is  hereby  ordered 
to  be  paid  to  the  Pacific  Gas  and  Electric  Company  as  a  con- 
tribution on  the  part  of  the  Water  Department  in  settlement 
of  the  case  of  Lucille  Sklorenko  v.  Pacific  Gas  and  Electric 
Co.,  City  and  County  of  San  Francisco,  et  al.  Na.  67417, 
Municipal  Court,  the  said  sum  representing  50  per  cent  of  the 
amount  for  which  said  case  was  settled. 

The  payment  of  the  said  sum  of  §162.50  is  authorized  to 
be  made  on  the  consideration  that  the  plaintiff  above 
designated  will  execute  to  the  City  and  County  of  San  Fran- 
cisco a  satisfaction  in  full  of  all  claims  and  demands  of  any 
nature  whatsoever  arising  out  of  that  certain  accident  caused 
by  an  explosion  of  gas  at  Twenty-third  and  DeHaro  Streets,  San 
Francisco,  on  or  about  December  16,  1933 • 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  736 

WHEREAS,  It  appears  that  A.  J.  Schaap,  a  conductor  em- 
ployed by  the  Market  Street  Railway  Co.  as  collector  and 
starter  of  its  cars  in  front  of  the  Emporium,  was,  on  the  27th 
day  of  February,  1933,  injured  by  being  caught  between  street 
cars  of  the  Market  Street  line  and  the  Municipal  Railway,  and 
in  which  said  accident  said  A.  J.  Schaap  suffered  injuries 
as  follows:    Crushing  injury  of  the  right  foot  necessitating 
amputation  thereof,  crushing  injury  to  the  toes  of  the  left 
foot  with  fracture  of  terminal  phalanges  of  the  first,  second 
and  fifth  toes,  fracture  of  the  nose  and  deep  abrasions  of  the 
scalp;  and, 

J 

WHEREAS,  said  Market  Street  Railway  Co.  was  compelled  to 
pay  said  A.  J.  Schaap  the  sum  of  Three  Thousand  Five  Hundred 
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Seventy  one  &  10/100  ($3,571.10)  Dollars  as  compensation  for 
his  said  injuries,  which  compensation  included  hospital  and 
medical  bills;  and, 

WHEREAS,  said  Market  Street  Railway  Co.  brought  suit 
for  said  sum  against  the  City  and  County  of  San  Francisco  in 
the  Superior  Court,  and  that  said  A.  J.  Schaap  brought 
suit  against  the  City  and  County  of  San  Francisco  for  his 
injuries  in  the  sum  of  Twenty  five  thousand  ($25,000.00) 
Dollars,  and  said  case  was  tried  by  a  jury  in  Department  8  of 
the  Superior  Court,  presided  over  by  Honorable  T.  I.  Fitz- 
patrtak,  and  said  trial  recently  resulted  in  a  verdict  in 
favor  of  said  Market  Street  Railway  Co.  for  the  sum  of  Three 
Thousand  Five  Hundred  Seventy  one  &  10/100  ($3,571.10)  Dollars 
and  a  verdict  in  favor  of  A.  J.  Schaap  in  the  sum  of  Five 
Thousand  ($5,000,00)  Dollars;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  that  verdict  was  just  and  reasonable  under  the  evidence 
and  all  the  circumstances,  and  that  said  verdict  should  be 
paid  without  appeal; 

NOW,  THEREFORE  BE  IT  RESOLVED,  By  This  Commission  that 
the  City  Attorney  be  and  he  is  hereby  authorized  to  take  no 
appeal  in  said  causes  of  action  and  he  is  hereby  authorized 
to  pay  said  A.  J.  Schaap  the  sum  of  Five  Thousand  ($5,000,00) 
Dollars  in  full  settlement  of  all  claims  against  the  City 
and  County  of  San  Francisco,  and  to  pay  the  Market  Street 
Railway  Co.  the  sum  of  Three  Thousand  Five  Hundred  Seventy 
one  &  10/100  ($3,571.10)  Dollars  in  full  settlement  of  all 
of  its  claims  against  the  City  and  County  of  San  Francisco 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium, the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  737 

RESOLVED,  That  the  budget  estimate  as  prepared  by  the 
Manager  of  Utilities  and  which  has  been  filed  by  said  executive 
with  the  Public  Utilities  Commission  and  acted  upon  by  said 
Commission,  and  upon  which  budget  proposals  and  estimate  pub- 
lic hearing  has  been  held  by  said  Commission,  be  and  the  same 
is  hereby  approved  and  it  is  hereby  ordered  that  ten  copies 
of  said  budget  estimate  be  filed  with  the  Controller  for  check 
as  to  form  and  completeness;  said  budget  estimates  being  as 
follows: 


Public  Utilities  Commission  $  76,717.00 

Hetch  Hetchy  Power  Operation  2,025,060.00 

Hetch  Hetchy  Water  Supply  2,464,180.00 

Hetch  Hetchy  1932  ]3ond  Fund  250,000.00 

San  Francisco  Airport  385,384.00 

Light  and  Power  Department  1,713,180,00 

San  Francisco  Water  Department  6,381,000.00 

San  Francisco  Water  Dpt. 1933  Bond  Fund  3,195,000.00 

Municipal  Railway  3,146,051.00 


On  notion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  738 

WHEREAS ,  The  Park  Commission  of  the  City  and  County  of 
San  Francisco  have  made  no  payments  to  the  Water  Department  for 
the  rental  of  Harding  Park  since  March  3,  1930,  the  date  the 
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City  acquired  the  Spring  Valley  System;  and, 

WHEREAS,  There  is  now  due  and  payable  to  the  Water  Depart- 
ment from  the  Park  Commission  the  following  amounts: 

$  1,958.33  for  the  period  of  March  3,  1930  to  June  30,  1930 
$  7,000.00  for  the  fiscal  year  1930-1931; 
$10,000.00  for  the  fiscal  year  1931-1932; 
$11,000.00  for  the  fiscal  year  1932-1933; 
$12,000.00  for  the  fiscal  year  1933-1934; 

$13,000.00  for  the  fiscal  year  1934-1935;  amount  to  $54*958.33, 
and  there  will  be  due  the  further  sura  of  $14,000.00  for  the 
fiscal  year  1935-1936; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Park  Commission 
of  the  City  and  County  of  San  Francisco  be  and  they  are  hereby 
requested  to  include  the  above  amounts  totaling  $68,958.33  in 
their  budget  in  order  that  the  amount  due  may  be  paid  during 
the  coming  fiscal  year  and  that  the  Secretary  forward  copies 
of  this  Resolution  to  His  Honor,  the  Mayor,  The  Controller 
and  to  the  Park  Commission. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  SEVENTY  SEVENTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282,  CITY  HALL  -  at 
8:00  P.  M.     -    FEBRUARY  25.  1935 


The  following  members  were  present: 

Commissioners:  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum 

D.  C.  Murphy  and  J.  P.  Murphy 

President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  minutes  of  the  76th.  regular 
meeting  of  the  Public  Utilities  Commission  held  February 
11,  1935  were  approved. 

Qh  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er D.  C.  Murphy,  the  following  was  approved  for  payment. 

Recommendation  for  Contract  Payment  dated  February  16, 
1935  for  Laying  6&8"  Cast  Iron  Mains  in  area  from  Ocean 
Avenue  to  Alemany  Blvd.  and  from  Junipero  Serra  Blvd.  to 
Lee  Ave.,  SFWD  Contract  No.  50,  Lowrie  Paving  Co.  in  amount 
$1209.06. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  739 

WHEREAS,  This  Commission  awarded  a  contract  to  the 
Severin  Electric  Co.  under  contract  No.  L&P  4,  for  the 
installation  of  a  lighting  system  on  Potrero  Avenue  from 
Army  Street  to  Division  Street;  and, 

WHEREAS,  The  aforesaid  street  is  being  widened  under 
the  control  of  the  State  Highway  Division;  and, 

WHEREAS,  Delays  have  been  encountered  by  the  Severin 
Electric  Co.  because  of  the  rate  of  progress  of  the  work  by 
the  State  Highway  Division;  and, 

WHEREAS,  These  delays  will  prevent  the  Severin  Electric 
Co.  from  completing  contract  on  time: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  because  of  the 
aforesaid  conditions,  the  Severin  Electric  Co.  is  hereby 
granted  an  extension  of  sixty  (60)  days  in  which  to  com- 
plete the  contract  for  the  installation  of  a  lighting  system 
on  Potrero  Avenue  from  Army  Street  to  Division  Street  un$er 
L&P  Contract  No.  4. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  710 

WHEREAS,  The  General  Manager  and  Chief    Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
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of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
does  approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

FRANK  ARMENIO:     Certain  portions  between  monuments  No,  81 
and  83,  between  monuments  Nos.  86  and  89,  portions  in  the 
bed  of  Colma  Gulch;  the  above  containing  9  acres  more  or 
less  for  the  full  term  and  period  of  one  year  from  February 
1,  1935  at  a  cash  rental  of  $180,00. 

MRS.  MA2IE  CARR:     Portion  of  Parcel  #66,  Alameda  County  Lands 
for  the  full  term  and  period  of  two  years  and  nine  months 
from  February  1,  1935  at  a  cash  rental  of  $52.50  payable  in 
annual  installments. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  7A1 

WHEREAS,  The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  awarded  under  Section  "C",  Specifi- 
cation SFWD  No.  46,  a  contract  to  the  American  Concrete 
and  Steel  Pipe  Co.  for  a  section  of  the  Bay  Crossing  Pipe 
Line  No,  2,  and  a  part  of  which  contract  called  for  in- 
stallation of  pipe  line  across  the  Bayshore  Highway  at 
Bellhaven;  and, 

WHEREAS,  Under  Specification  No.  4.6,  above  crossing  of 
Bayshore  Highway  called  for  open  trench  construction;  and, 

WHEREAS,  The  State  Division  of  Highways  in  their 
Encroachment  Permit  require  tunneling  construction  for  the 
installation  of  pipe  for  the  benefit  and  safety  of  traffic 
thereon;  and, 

WHEREAS,  tunnel  construction  for  highway  crossing  will 
increase  the  cost  of  pipe  installation  over  the  contract 
price  for  open  trench  construction  in  amount  $2,645.00. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Manager  of 
Utilities  is  hereby  authorized  to  issue  an  order  for  Extra 
Work  in  favor  of  the  American  Concrete  and  Steel  Pipe  Co, 
in  amount  $2,645.00  for  tunnel  construction  in  the  installa- 
tion of  pipe  line  across  Bayshore  Highway  at  Bellhaven. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  7A2 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution  authorizing 
the  acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  certain 
lots  in  San  Francisco,  required  for  the  Sunset  Reservoir, 
and  that  the  sums  set  forth  opposite  their  names  be  paid  for 
said  land  from  the  1933  Water  Distribution  Bond  Fund  Appro- 
priation No.  93.905.05. 
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Anna  Held 

Lot  1,  Assessor's  Block  2110 


1,060.00 


fi,  B.  Dyment  250.00 
Lot  8,  Assessor's  Block  2110 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  7L3 


WHEREAS,  Informal  bids  were  received  by  this  Commission 
for  plowing,  discing  and  harrowing  the  Walnut  Orchard  at 
Sunol,  as  follows: 

Plowing  Discing  and  Harrowing 
per  Acre   per  acre  

J.  M.  Rose,  Jr.  $  1.95  $  0.70 

A.  C.  Westling  1.85  .90 

Frank  Avilla  1,25  1.00 

WHEREAS,  N.  A.  Eckart,  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  has  recom- 
mended that  the  award  be  made  to  J.  M.  Rose,  Jr.  v/ho  has 
been  the  successful  contractor  for  several  years  past  and 
has  satisfactory  equipment; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  award  for 
plowing,  discing  and  harrowing  the  Walnut  Orchard  be  made 
to  J.  M.  Rose,  Jr.,  on  his  bid  of  $1,95  per  acre  for  plowing 
and  $0.70  per  acre  per  time  for  discing  and  harrowing  com- 
bined in  the  total  estimated  amount  of  $525.50. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J*P. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  ILL 

RESOLVED,  That  the  offer  of  the  Livermore  Sanitarium  Co. 
in  the  amount  of  $9,500.00  for  the  purchase  of  the  hospital 
building,  cottages  and  garage  located  on  property  owned  by 
the  said  Livermore  Sanitarium  Co.  at  Livermore,  California, 
be  and  the  same  is  hereby  accepted.    This  offer  has  been 
approved  by  Joseph  J.  Phillips,  Director  of  Property,  L.  T. 
Mc  Afee,  Chief  Engineer  of  Construction  and  Dion  R.  Holm 
Deputy  City  Attorney;  and, 

BE  IT  FURTHER  RESOLVED,  That  all  necessary  documents 
conveying  title  to  the  property  above  described  be  prepared 
by  the  City  Attorney  and  executed  in  accordance  with  his 
directions. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  7A5 

RESOLVED,  That  this  Commission  hereby  approves  the 
leasing  of  certain  property  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution  authorizing 
the  lease:  6 

RESOLVED,  In  accordance  with  the  recommendation  of  the 
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Public  Utilities  Commission  that  the  City  and  County  of  San 
Francisco  a  municipal  corporation,  as  Lessee,  enter  into  a 
written  lease  with  Zellerbach-Levinson  Company,  as  Lessor 
«?r,!3?Lage  °f  M«?icipal  Railway  buses  and  other  purposes' 
ZLttZtt?  Spa°e  HJ  Jhe  Larkins  Building,  situated  at  the 
8£*5?!»*  CZT™1  of  Oeary  Street  and  Arguello  Boulevard,  San 

rental  o?'*?f7  ^rnl^ &  t0P?  ??  Six  years>  at  a  ^nthly 

lltlln^Ll  37^50'    Sald  }ease  sha11  beSto  whon  the  necessary 

romn^fi^'  ^anfes  improvements  on  the  premises  are 
completed  by  the  Lessor. 

The  Mayor  and  the  Clerk  of  the  Board  of  Supervisors  are 

cllt  L^hOriZeart0e  6X|CUte  said  lease  in  beh^ll  of  ?hl 
veil  Swi C?S??r.Sf1?a5  Fra??i5C0-    The  rental  for  the  fiscal 
year  1934-1935  shall  be  paid  from  Appropriation  No.  65.200.00. 

2L-?ii0n  ?.f  Commissioner  J.  p.  Murphy,  seconded  by  Com- 
u^mously?  '  ^  following  resolution  adopted 

RESOLUTION  HO,  nif 

Mn.-.'T??4'3'  Emilio  Diaz'  while  a  Passenger  on  the  Muni- 

byPreason  of  I  dpJin  2°?'  ?  °0tOber  31»  "as  injured 

br-,£r  =^  ;Adf  ?ctlve  lock  or  catcn  on  the  emergency 
to  arise  ?roal?>in^Wa?  ^fllcted  "hen  Mr.  DiaZ5attempted 
to  arise  from  the  small  right  hand  side  jump  seat  on  the 

irSlSz^Se0^  S*ld  hl&ke  *«W8  and^ruck 

rar.  i)i az  on  the  head  and  then  struck  him  on  the  rieht  arm 

on  th^.?irC^re  2'  the  ri§ht  ra°i«s  and  an  inclfed  woSnd 
on  the  right  side  of  his  cheek;  and, 

tir,„  ^REAS'  said  Emilio  Diaz  is  a  barber  owning  and  opera- 
ting his  own  shop  and  earning  therein  the  sum  of  aZnrf 
mately  thirty  five  ($35.00)  Dollars  per  week?  due  to  said 
accident  and  injury  Mr.  Diaz  has  lost  the  earnings  of  his 
failfh°P  af  has  also  incurred  hospital  and  doctor  biUs 
in^the  total  sum  of  seven  hundred  and  fifty  $750.00  dollars 

disoutef  ^M^-^P^f0'  negligence  in  this  case  is 
CouStv  of^L       D1?Z  has  filed  a  clain>  against  the  City  and 
Donors  LH  ?h^a?ClSC?  in  the  sum  of  Ten  Thousand  (10,000) 
nMH  IL       threatens  to  commence  suit  thereon  unless  he  is 

fulf  selt^n?  T  °f/1Ve  hUndred  <*500.00)  dollar!  in 
ImZ  settlement  thereof,  and  the  City  Attorney  has  advised 

i    Si  „M,°Lthe  taC,H.°f  ^id  case  anfstates  Sat 
is  a  reasonibL    iLl™  f  fiVe  hundred  <$5°°-°0)  dollars 

accidCe^  S  SS.°f  San  FranClSC°  aS  a  ^S**  sagiTSt 

the  Cto'iK.^  IT  RESOLVED,  By  this  Commission  that 
to  fntw  "torney  be  and  he  is  hereby  authorized  and  directed 
Dia£  aiain^h^V™3  ?eStle  a11  claims  of  said  imilio 

surofagiiines\^\^i$^.oT^Lsr  prancisco  for  the 

SssToner  f  S^3^0"61",?-  C'  MurPhy>  seconded  by  Com- 
unanimously;  ^  ***  following  resolution  was  adopted 

RESOLUTION  HQ.  747 

ei^tW^tS'  "  aPPears  that  Calvin  M.  Mc  Cord,  aged  eiehtv- 
eight  years,  was,  on  September  6,  1934,  struck  by  f Municipal 
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Railway  street  car  while  at  West  Portal  and  Ulloa  Streets 
&nd  that  in  said  collision  said  Calvin  M.  Mc  Cord  suffered 
fracture  of  the  right  lower  ribs,  fracture  of  proximal 
died-  andght  radiUS  ancl  intornal  injuries  from  which  he 

WHEREAS,  it  appears  from  the  facts  in  this  case  that  the 
Countl°f  San  Francisco  has  a  good  defense  to  the 
liability  sought  to  be  imposed  but  that  there  is  a  conflict 
of  witnesses  involved,  which  said  conflict  arises  by  reason 
of  the  contentions  made  that  the  motorman  of  the  Municipal 
Railway  street  car  did  not  have  his  car  under  sufficient 
control  to  stop  within  the  time  allowed  under  the  circim- 
stances;  and, 

bv  tJfS^e  funeral         hospital  expenses  occasioned 
by  this  accident  and  paid  by  the  heirs  of  said  Calvin  M. 
Mc  Cord  approximated  the  sum  of  six  hundred  fifty  ($650.00) 
o^T.^  the*aid  heir*  of  said  Calvin  M.  Mc  Cord  have  f 
agreed  to  accept  in  full  settlement  and  compromise  of 

and,  °f  fiV°  hundred  <*500.00)  dollars; 

that  slf1^  ^%?ltyuAt^°ri?e^has  adyised  this  Commission 
?:lsaiJ  SUI?  °£  five  hundred  ($500.00)  dollars  is  a 
reasonable,  just  and  proper  sum  to  be  paid  under  the  cir 
cumstances  for  the  final  disposition  of  all^f  said  claims; 

be  anf  neT?f  BE  g  RESOLVED,  That  the  City  Attorney 

,!  if>  hereby  authorized  and  directed  to  pay  the 

S5  °J  *™e  ^red  ($500.00)  dollars  for  a  full  release 
all  of  °f  S11  Clains  for  dam^es  he*d  hy  each  and 

and'  ttA£S^«*  M'  MC  ***  ^  ^e  City 

£  p0tMu?oSv  ^f^-  F±lmer?  seconded  ^  Commissioner 
•UP,  Murphy,  the  following  resolution  was  adopted  unanimous- 

RESOLUTION  NO.  74a 

hnc    WHEREAS,  Courtney  Hunt-U27A  Jackson  St.,  San  Francisco 

in  "the  iLunt1 Lngnnnf  ^  I™  Franc^°  Water  Depart  menf 
111  zne  amount  $20.00  to  reimburse  him  for  expenses  incur 

%JE?P ring  Water  heater  in  his  Premises,  which  was 

inmregpairfn^  wlS^eLT"? l0M  °f ,  ^ter^artment 
premises^^d,  service  supplying  said  claimant tS 

WHEREAS,  upon  proper  investigation  it  is  foun^  that  thP 

from^pe'r^lo^fo?  tlFlH  "5  ^  the  ^-agfr^suUed 
xx um  operations  of  said  Water  Department. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of 
Courtney  Hunt  in  amount  $20.00  be  settled  in  full. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
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MINUTES  OF  THE  SEVENTY  EIGHTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COMMIS- 
SION IN  ROOM  282,  CITY  HALL  at  8:00 
P.M.  -  MARCH  11.  1935  


The  following  members  were  present: 

Commissioners:  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum 

D.  C.  Murphy  and  J.  P.  Murphy 

President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  77th.  regular  meeting  of  the 
Public  Utilities  Commission  held  February  25,  1935  were 
approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  were  approved  for  payment: 

Certificate  of  Acceptance  and  Final  Payment  dated  March  8, 
1935 ?  Laying  of  Sunset  Reservoir  Supply  Line,SFWD  Contr, 
No.  61, Barrett  &  Hilp  in  amount  $15,404.22. 

Contract  Payment  dated  March  7,  1935,  Installation  of 
Ornamental  Street  Lighting  System  on  Tenth,  Bryant,  Harrison 
and  Fell  Streets,  L&P  Contr.  No.  5-Union  Paving  Co.  in 
amount  $6,000.00. 

Certificate  of  Acceptance  and  Final  Payment  dated  March  8, 
1935,  Construction  of  Ornamental  Street  Lighting  System  on 
Potrero  Ave.  L&P  Contract  No.  4,Severin  Electric  Co.  in 
amount  $9,876.00. 

Contract  Payment  dated  March  4,  1935,  Reconstruction  of  the 
Potrero  Avenue  Line  from  18th.  St.  to  Army  St.,  Mun.  Ry. 
Contract  No.  168-A.  D.  Schader  in  amount  $2,118.00 

Contract  Payment  dated  March  8,  1935,  Construction  of  Air- 
port Levee,  Airport  Contr.  No,  31,  Piombo  Bros.  Co.  in 
amount  $11,673.45. 

Contract  Payment  dated  March  4,  1935,  Construction  of  the 
Irvington  Portal  Chlorinating  Plant,  SFWD  Contr.  No,  67, 
Chas.  A.  Bruce  in  amount  $2,676.60. 

Contract  Payment  dated  March  4,  1935,  Construction  of  the 
Calaveras  Aerator,  SFWD  Contr.  No,  47,  E,  T.  Lesure  in 
amount  $11,309.74. 

Contract  Payment  dated  March  4,  1935,  Placing  riprap  on 
Calaveras  Dam,  SFWD  Contr.  No.  63,  E,  T,  Lesure  in  amount 
$8r940..86. 

Contract  Payment  dated  March  6,  1935,  Excavation  and  Embank- 
ment of  University  Mound  Reservoir,  SFWD  Contr,  No,  64, 
Granfield-Farrar-Carlin  in  amount  $9, 349.83. 

Contract  Payment  dated  March  6,  1935,  Laying  12&16"  CI 
Feeder  Mains  in  Northwest  and  Southwest  sections  of  €ity, 
SFWD  Contr.  No. 55-W.J.Tobin  in  amount  $5,572.82. 


555 


Contract  Payment  dated  March  6,  1935,  Laying  of  University 
Mound  Pipe  Line  from  Brannan  St,  to  Broadway  St.,  Section 
"A",  SFWD  Contr,  65,  M.  J.  Lynch  in  amount  §1,905.79 

Contract  Payment  dated  March  6,  1935,  Laying  6&8"  CI  Mains 
in  area  from  Division  St,  to  Esmeralda  Ave.  and  from  Mission 
to  Iowa  Streets,  SFWD  Contr.  51,  Pacific  Pavements  Co.  in 
amount  §8,141.4-7. 

Contract  Payment  dated  March  6,  1935,  Laying  6&8!f  CI  Mains 
in  area  west  section  of  Sunset  District,  SFWD  Contr.  No.  68, 
Lowrie  Paving  Co.  in  amount  §6,869.39. 

Contract  Payment  dated  March  6,  1935,  Laying  6&8"  Ct  Mains 
in  Excelsior  District,  SFWD  Contr.  No,  69,  Lowrie  Paving  Co. 
in  amount  §7,915.75 

Contract  Payment  dated  March  8,  1935, Construction  of  Bay 
Crossing  Pipe  Line  No.  2,  SFWD  Contr.  No,  4-6, Western 
Pipe  &  Steel  Co.,  for  Section  "A&B"  in  amount$94,308.32. 

Contract  Payment  dated  March  8,  1935,  Construction  of  Bay 
Crossing  Pipe  Line  #2,  SFWD  Contr.  No.  4.6, Sec.  "C",  American 
Concrete  and  Steel  Pipe  Co.  in  amount  $13o,273»65. 

Contract  Payment  dated  March  8,  1935,  Construction  of  Timber 
Trestles,  Bay  Crossing  Pipe  Line  No.  2,  SFWD  Contr.  No.  52, 
Barrett  &  Hilp  in  amount  §24,894.71. 

Contract  Payment  dated  March  8,  1935,  Repaving  of  Street 
and  Sidewalk  Openings,  SFWD  Contr.  No.  60, Pacific  Pavements 
Co.  in  amount  §924. 44 • 

On  motion  of  D.  C.  Murphy,  seconded  by  Commissioner  J.  P. 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  749 

WHEREAS,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  property  under  the  control  of  the  said  Water  Department, 
as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Fran- 
cisco does  approve  the  terms  and  conditions  of  the  said 
leases  and  authorizes  the  execution  of  same  as  follows: 

C.  A.  BOREIN    Covering  17  acres  more  or  less  in  Niles  Canon 

Alameda  County  for  picnic  ground  and  parking 
purposes  on  a  month  to  month  basis  beginning  March  1,  1935, 
at  a  monthly  cash  rental  of  $4.16-2/3. 

A.  C.  TABER      Covering  3  acres,  more  or  less  in  Niles  Canon, 

Alameda  County  for  picnic  ground  and  bathing 
resort  purposes  on  a  month  to  month  basis  beginning  March 
1,  1935  at  a  monthly  cash  rental  of  $1.25. 

FOSTER  &  KLEISER  CO.  100  feet  on  south  side  Ocean  Avenue 

between  Plymouth  and  Phelan  Streets, 
LOt  3,  Assessors  Block  2903,  City  and  County  of  San  Fran- 
cisco for  advertising  purposes,  on  a  month  to  month  basis 
beginning  March  1,  1935  at  a  monthly  cash  rental  of  $6.25. 
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A.  MENDOZA    Portion  of  the  Calaveras  Reservoir  Site,  Town- 
ship 5,  South,  Santa  Clara  County,  containing 
100  acres  more  or  less  for  the  period  of  eight  and  one  half 
months  beginning  February  15,  1935  on  a  share  crop  basis . 

LUM  YIN    Portion  of  the  Belmont  Pump  lot  in  the  Las  Pulgas 

Rancho  containing  about  3  acres;  a  space  16  feet 
by  16  feet  at  the  junction  of  the  easterly  line  of  the 
State  Highway  and  the  southerly  boundary  line  of  pump  lot; 
for  the  full  term  and  period  of  one  year  from  March  1,  1935 
at  a  cash  rental  of  $90.00  per  annum. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  750 

WHEREAS,  The  Director  of  Property  has  recommended  the 
leasing  of  property  under  the  control  of  the  Municipal  Rail- 
way, as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public        '  • 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
does  approve  the  terms  and  conditions  of  the  said  leases 
and  authorizes  the  execution  of  same  as  follows: 

FOSTER  AND  KLEISER  CO.    Westerly  75  feet  on  Bryant  St., 

north  of  Mariposa,  Lot  2,  Block 
3971;  month  to  month  basis  beginning  March  1,  1935  at  a 
monthly  cash  rental  of  $2,50. 

FOSTER  AND  KLEISER  CO      25  feet  on  south  side  of  Jefferson 

St.  east  of  Jones  Street,  Lot  7, 
Block  No.  12,  on  a  month  to  month  basis,  beginning  March  1, 
1935  at  a  Bonthly  cash  rental  of  §0.833. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

Resolution  no.  751 

WHEREAS ^  Louis  W.  Fuchs  has  requested  permission  to 
transfer  all  his  right,  title  and  interest  in  and  to  that 
certain  lease  dated  November  1,  1934,  between  himself  as 
lessee  and  the  City  and  County  of  San  Francisco  as  lessor, 
approved  by  this  Commission  under  Resolution  No.  638, 
adopted  October  22,  1934,  and  covering  40  acres  of  land 
near  Pleasanton  in  Alameda  County,  California,  under  the 
jurisdiction  of  the  San  Francisco  Water  Department,  to 
E.  V.  Hohener,  and  the  General  Manager  of  the  Water  Department 
has  recommended  that  such  permission  be  granted. 

THEREFORE,  BE  IT  RESOLVED,  That  Louis  W.  Fuchs  be  and 
is  hereby  granted  permission  to  transfer  all  his  right, 
title  and  interest  in  and  to  that  certain  lease  dated 
November  1,  1934>  between  himself  as  lessee  and  the  City  and 
County  of  San  Francisco  as  lessor,  approved  by  this  Com- 
mission under  Resolution  No.  638,  adopted  October  22,  1934, 
and  covering  40  acres  of  land  under  the  jurisdiction  of  the 
San  Francisco  Water  Department,  to  E.  V.  Hohener,  who  will 
assume  all  the  terms  and  conditions  of  said  lease. 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 


RESOLUTION  NO,  752 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and    ounty  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County 
to-wit: 


CONSTRUCTION  OF  THE  SUBMARINE  SECTIONS  OF  THE 
BAY  CROSSING  PIPE  LINE  NO.  2-SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  W.  D.  53,  FEDERAL  PUBLIC 
WORKS  DOCKET,  1510-1C. 

be  and  the  same  is  hereby  awarded  to  Pacific  Bridge  Co.  they 
being  the  lowest  regular  and  responsible  bidders  for  said 
work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,    Total  Amt 
No.      Unit  Price  For  Item 

1  Excavation  between  shore  lines  at  Dumbarton 
Strait:  100,000  cubic  yards  at  One  dollar 

($1.00)  per  cubic  yard  $  100,000.00 

2  Excavation  between  shore  lines  at  Newark 
Slough;  6,000  cubic  yards  at  One  dollar 

$1.00  per  cubic  yard  6,000.00 

3  Excavation  on  land,  100  cubic  yards  at  One 

dollar  ($1.00)  per  cubic  yard  100.00 

4  Rock  fill;  530  cubic  yards  at  Three  dollars 

and  fifty  cents  ($3.50)  per  cubic  yard  1,855.00 

5  Furnishing  untreated  piles;  800  linear  feet 

at  Thirty  cents  ($.30)  per  linear  foot  240.00 

6  Furnishing  treated  piles;  52,000  linear  feet 

at  sixty  cents  ($.60)  per  linear  foot  31,200.00 

7  Driving  piles;  880  piles  at  Twenty  dollars 

($20.00)  each  17,600,00 

8  Furnishing  and  installing  untreated  timber 
10.0  thousand  feet  board  measure  at  Sixty 
dollars  ($60.00)  per  thousand  feet  board 

measure  600.00 

9  Furnishing  and  installing  treated  timber; 
70.0  thousand  feet  board  measure  at  One 
hundred  ten  dollars  ($110.00)  per  thousand 

feet  board  measure  7,700.00 

10  Tremie  Concrete,  Class  «AW  1,425  cubic  yards 

at  Forty  dollars  ($40.00)  per  cubic  yard  57,000.00 

11  Tremie  concrete, Class  "B",  25  cubic  yards  at 

Thirty  eight  dollars  |$38.00)  per  cu.  yd.  950.00 
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12  Extra  cement;  125  barrels  at  Two  dollars  and 

twenty  five  cents  ($2.25)  per  barrel  281.25 

13  Removing  existing  16"  Submarine  pipes  in  the 
channel  of  Dumbarton  Strait  between  stations 
5+00  and  17+00;  2,600  linear  feet  at  Two 
dollars  and  fifty  cents  ($2.50)  per  linear 

foot.  6,500.00 

14-    Removing  existing  16 n  submarine  pipes  in 
Dumbarton  Strait  between  the  westerly  shore 
line  and  Station  5+00  and  the  easterly  shore 
line  and  station  l?+00;  12,000  linear  feet 
at  Two  dollars  ($2.00)  per  linear  foot  24,000.00 

15  Furnishing  and  laying  54"  flanged  joint  steel 
pipe  with  gunite  jacket  in  Dumbarton  Strait; ' 
5,600  linear  feet  at  Sixty  five  dollars 

$65.00)  per  linear  foot  364,000.00 

16  Furnishing  and  laying  54"  flanged  joint 
steel  pipe  with  gunite  jacket  in  Newark 
Slough;  435  linear  feet  at  Seventy  dollars 

$70.00  per  linear  foot  30,450.00 

17  Constructing  Angles  in  54M  Flanged  joint 
steel  pipe  line;  28  angles  at  One  hundred 

and  fifty  dollars  ($150.00)  each  4,200.00 

22  Structural  steel  substructure;  20,000 

pounds  at  Twenty  cents  ($.20)  per  pound  4,000.00 

23  Furnishing  and  installing  steel  pipe, 
tapers  and  castings,  for  the  lump  sum 
price  of  Fourteen  thousand  dollars 

($14, 000 . 00)  14, 000 . 00 

24  Installing  gate  valves  and  operating 
mechanisms  furnished  by  the  City,  for  the 
lump  sum  price  of  Two  Thousand  dollars 

($2,000.00)  2,000.00 

25  Furnishing  and  installing  valves,  fittings 
and  auxiliary  piping  for  water  motors  and 
ejector,  for  the  lump  sum  price  of  Nine 

thousand  dollars  ($9,000.00)  9,000.00 

26  Power  Plant  and  Electrical  installation 
for  the  lump  sum  price  of  Two  thousand 

fifty  dollars  ($2,050.00)  2,050.00 

27  Constructing  superstructure,  for  the  lump 
sum  price  of  Ten  thousand  dollars 

($10 , 000 . 00)  10 , 000 . 00 

28  Furnishing  and  installing  traveling  crane 
and  hoist,  for  the  lump  sum  price  of  one 

thousand  eight  hundred  dollars ($1800.00)  1,800.00 

29  Steel  Floor  Grating;  1,600  square  feet  at 
One  dollar  and  twenty  five  cents  ($1.25) 

per  square  foot.  2,000.00 

30  Furnishing  and  installing  steel  stairways 
and  hand  railings  for  the  lump  sum  price  of 

Seven  hundred  dollars  ($700.00)  700.00 
Total  amount  of  bid  $698,226.25 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected.    The  cost  of  this  work  is  to  be  borne  from  the 
funds  of  the  Water  Distribution  Bonds-1933 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  No.753 


RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 

PLACING  RIPRAP  AT  NORTH  SAN  ANDREAS  OUTLET 
TOWER- SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION NO.  W.D.  71 

be,  and  the  same  is  hereby  awarded  to  Hamilton  Morton  Jr. 
he  being  the  lowest  regular  and  responsible  bidder  for  said 
work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item    Description  of  Item-Estimated  Quantities      Total  Amount 
No.    Unit  Price  for  Item 

1  Dumped  riprap  pavement;  2,100  cubic  yards 
at  Two  dollars  and  twenty  five  cents 

($2.25)  per  cubic  yard  $4,725.00 

2  Hand  placed  riprap  pavement;  50  cubic  yards 
at  Three  dollars  and  twenty  five  per 

cubic  yard  162.50 

3  Miscellaneous  grading;  500  cubic  yards  at 

fifty  cents  ($.50)  per  cubic  yard  250.00 

Total  amount  of  bid  $  5,137.50 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  in 
Appropriation  No,  66-9-49-00. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  H.  Mc  Callum,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  751 

RESOLVED,  That  the  bid  of  Gillig  Bros,  Co.  in  amount 
$12,500.00  and  of  Wm.  B.  Gibson  Co,  in  amount  $7,190.00  for 
the  reconstruction  of  Municipal  Railway  Car  No.  50,  Mun, 
Ry,  Contract  No.  169  be  and  the  same  are  hereby  rejected  for 
the  reason  that  they  are  excessive  for  the  work  contemplated. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  755 

WHEREAS,  The  Associated  Calf  Skin  Company,  48  Jackson 
Street,  has  filed  claim  in  amount  $1,125,00  against  the  San 
Francisco  Water  Department;  and, 

WHEREAS,  investigation  discloses  that  under  date  of 
November  24,  1934  a  six  inch  main  of  the  Water  Department 
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broke  opposite  the  premises  of  claimant  flooding  basement  to 
a  depth  of  three  feet,  which  water  caused  damage  to  a 
quantity  of  calf  skins  of  various  sizes  which  were  salted 
and  laid  out  ready  for  delivery  to  the  tanners;  which  also 
caused  damage  to  freight  elevator  on  the  premises  anfl  also 
caused  a  loss  of  about  five  tons  of  salt;  and, 

WHEREAS,  the  above  amount  represents  a  compromise 
settlement  of  an  original  amount  $3,913.10;  and, 

WHEREAS,  the  sum  of  $1,125.00  is  a  fair  and  just  amount 
for  the  damage  sustained,  which  damage  was  in  no  manner 
caused  by  any  negligence  on  part  of  claimant; 

NOW,  THEREFORE,  BE  IT  RESOLVED.  That  claim  of  the 
Associated  Calf  Skin  Co.  in  amount  $1,125.00  be  paid. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  756 

WHEREAS,  The  Pittsburgh  Steel  Co.  351  Bryant  St.,  San 
Francisco  has  filed  claim  in  amount  $75.44  against  the  San 
Francisco  Water  Department;  and, 

WHEREAS,  investigation  discloses  that  on  or  about 
January  2,  1935  a  leak  in  the  inch  and  a  half    line  on  Federal 
St.  flooded  the  basement  of  claimant  causing  damage  to  92 
bundles  of  loop  bale  ties;  and, 

WHEREAS,  N.  A.  Eckart,  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  has  recommended  the  sum 
of  $75.44  as  a  fair  and  just  amount  for  the  damages  claimed 
and  which  damages  were  in  no  manner  caused  by  any  negligence 
on  part  of  the  Pittsburgh  Steel  Co.; 

NOW,  THEREFORE,  BE  IT  RESOLVED.  That  aforesaid  claim  of 
the  Pittsburgh  Steel  Co.  in  amount  |75.44  be  paid. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted; 
President  L.  F.  Byington  voting  no  upon  the  grounds  that 
claimant  was  guilty  of  contributory  negligence. 

RESOLUTION  NO.  757 

WHEREAS,  Mae  M,  Welsh  was  a  passenger  on  Car  No.  12  of 
the  "F"  line  of  the  Municipal  Railway  Company  on  the  26th. 
day  of  October,  1934  and  was  injured  while  alighting  therefrom 
at  Stockton  and  Post  Streets  because  of  defective  front  step 
which  failed  to  open  entirely  at  the  time  the  gate  was 
thrown  back  for  the  purpose  of  allowing  passengers  to  alight 
and  by  reason  thereof  said  Mae  M.  Welsh  was  thrown  to  the 
pavement  and  sustained  injuries  to  her  left  ankle  accompanied 
by  ecchymosis,  injuries  to  the  lower  portion  of  her  back, 
and  a  chip  fracture  of  one  bf  the  vertebra    and  as  a  result 
of  these  injuries  was  confined  to  her  bed  for  three  weeks 
and  since  said  time  has  suffered  pain  and  limitation  of  move- 
ment of  her  back,  and  has  incurred  hospital  bill  for  treatment 
by  Dr.  John  F.  Lagan  in  the  sum  of  One  hundred  sixty  five 
dollars  ($165.00);  and 

WHEREAS,  The  City  and  County  of  San  Francisco  has  no 
eye  witness  to  the  happening  of  this  accident  and  it  would  be 
difficult  to  defend  said  action  on  the  ground  of  lack  of 
liability;  and, 

WHEREAS,  The  City  Attorney  has  recommended  settlement 
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of  all  claims  for  damages  held  by  Mrs,  Welsh  against  the  City 
and  County  of  San  Francisco  by  compromise  in  the  sum  of  Six 
Hundred  ($600.00)  Dollars  and  has  advised  this  Commission 
that  in  his  opinion,  said  settlement  and  compromise  is  a  fair, 
just  and  reasonable  one  to  be  made  on  behalf  of  said  City 
and  County; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  fully 
compromise  and  settle  all  claims  for  damages  and  injuries  held 
by  Mae  M,  Welsh  against  the  City  and  County  of  San  Francisco 
in  the  sum  of  Six  hundred  ($600.00)  Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  D. 
C. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  758 

WHEREAS,  Mrs.  Jennie  Beber  was  on  the  1st.  day  of 
February  1935,  injured  while  alighting  from  municipal  street 
car  No.  58  on  Market  Street  at  Market  Street  and  Main  Street 
and  said  accident  was  caused  by  a  premature  starting  of  said 
street  car  while  Mrs.  Beber  was  alighting  therefrom;  and, 

WHEREAS,  in  said  accident  Mrs.  Beber  sustained  strains 
of  the  muscles  and  ligaments  of  the  right  knee  and  strains  and 
sprains  of  the  lower  lumbar  region  of  her  back  and  a  condition 
of  arthritis  from  which  she  was  suffering  was  greatly  aggra- 
vated thereby;  and, 

WHEREAS,  Thomas  B.  Johnson  claims  adjuster  of  the 
Municipal  Railway,  has  entered  into  a  tentative  settlement 
with  Mrs.  Jennie  Beber  and  Max  Beber  her  husband,  for  a  full 
release  of  all  claims  for  damages  in  the  sum  of  Three  hundred 
and  fifty  ($350.00)  dollars  and  the  City  attorney  has  advised 
this  commission  that  said  sum  is  a  fair,  just  and  reasonable 
sum  to  be  paid,  now,  therefore, 

BE  IT  RESOLVED  by  this  Commission  that  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and  settle 
all  claims  for  damages  of  Mrs.  Jennie  Beber  and  Max  Beber 
her  husband  for  the  sum  of  Three  hundred  and  fifty  ($350.00) 
dollars. 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  759 

WHEREAS,  Mrs  Martha  Tackaberry  was  on  the  25th.  day  of 
October,  1934  injured  while  alighting  from  municipal  street 
car  No.  212  on  Geary  Street  between  17th.  and  18th.  Avenues 
which  accident  was  caused  by  the  premature  starting  of  said 
street  car;  and, 

VtfHEREAS,  Mrs.  Tackaberry  was  forcibly  thrown  to  the 
pavement  on  said  Geary  Street  and  sustained  a  fracture  of  her 
left  forearm  with  consequent  limitation  of  motion  of  all 
fingers  and  the  wrist  of  said  hand;  and, 

WHEREAS ,  The  City  Attorney  has  advised  this  Commission 
that  the  City  is  clearly  liable  for  the  happening  of  said 
accident  and  Thomas  Johnson,  Claims  Adjuster  of  the  Municipal 
Railway  has  tentatively  agreed  upon  a  settlement  and  compro- 
mise with  Mrs.  Tackaberry  for  all  claims  and  demands  for 
damages  in  the  sum  of  Seven  hundred  and  fifty  ($750.00) 
Dollars  and  has  advised  this  Commission  that  in  his  opinion 
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said  settlement  is  fair,  just  and  a  reasonable  sum  to  be  paid; 
now, 

THEREFORE,  BE  IT  RESOLVED,  By  this  Commission  that  the 
City  Attorney  be  and  he  is  hereby  authorized  to  fully  com- 
promise and  settle  all  claims  for  damages  of  H.  E.  Tackaberry 
and  Mrs,  Martha  Tackaberry  for  the  sum  of  Seven  hundred  and 
fifty  ($750.00)  Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

D.  C.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  760 

WHEREAS,  A.  M.  Carvalho  Co.  66  Jackson  St.  San  Francisco 
has  filed  claim  in  amount  $100.00  against  the  San  Francisco 
Water  Department;  and, 

WHEREAS,  investigation  discloses  that  under  date  of 
November  24,  1934,  a  main  of  the  Water  Department  broke 
opposite  the  premises  of  claimant  which  resulted  in  flooding 
basement  and  which  caused  damage  to  books,  stationery  and 
pictures  stored  there;  and, 

WHEREAS,  N.  A.  Eckart,  Chief  Engineer  and  General  Manager 
of  the  Water  Department  has  recommended  the  sum  of  $100.00 
as  a  fair  and  just  amount  for  the  damages  sustained  and  which 
damages  were  in  no  manner  caused  by  any  negligence  on  part 
of  claimant; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  aforesaid  claim  of 
A.  M.  Carvalho  Co.  in  amount  $100.00  be  paid. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  761 

WHEREAS,  it  appears  that  Walter  W.  Schultz  was  injured  on 
the  22nd  day  of  December,  1932,  as  a  result  of  an  accident 
caused  by  the  premature  starting  of  a  municipal  railway  car 
in  the  vicinity  of  Stockton  and  Sacramento  Streets;  and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francisco  has  insufficient  witnesses  to  combat  liability  for 
negligence  and  that  Mr.  Schultz  sustained  severe  contusions, 
abrasions,  wrenching  of  the  muscles  of  the  back  and  a  heart 
attack  and  as  a  result  thereof  Mr.  Schultz  is  still  unable 
to  get  the  proper  and  necessary  rest  and  sleep,  and  as  a 
further  result  of  the  shock  sustained  by  Mr.  Schultz  he  claims 
he  is  still  extremely  neurotic  as  a  result  of  said  accident; 
and, 

WHEREAS,  Walter  W.  Schultz  has  filed  suit  in  the  sum  of 
$30,000.00,  the  trial  thereof  having  been  scheduled  for  the 
month  of  February.    Mr.  Schultz  has  agreed  to  accept  $250.00 
in  full  payment  and  compromise  of  all  claims  for  damages 
for  pain  and  suffering  and  doctor  bills,  and  the  City  Attorney 
has  advised  this  commission  that  in  his  opinion  said  settle- 
ment is  a  reasonable  and  just  one  to  be  paid  Mr.  Schultz  by 
way  of  compromise. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  duly  authorized  to  settle  and  compromise 
all  claims  for  damages  held  by  Mr.  Schultz  against  the  City 
and  County  of  San  Francisco  in  the  sum  of  Two  hundred  fifty 
($250.00)  Dollars. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.C. Murphy, the  following  resolution  was  adopted  unanimously: 


WHEREAS,  it  appears  that  Mrs.  Frank  Hammett   .was  injured 
on  the  10th.  day  of  January  1935  at  Market  Street  and  Grant 
"""venue  as  a  result  of  an  accident  caused  by  the  premature 
starting  of  a  municipal  railway  street  car;  and, 

WHEREAS*  it  further  appears  that  the  crew  of  said 
municipal  railway  alleges  in  their  report  of  the  accident 
that  the  car  was  started  without  a  proper  bell,  the  motorman 
stating  that  he  became  confused  with  a  bell  given  on  some 
other  car,  and  it  further  appears  that  there  are  no  indepen- 
dent witnesses  to  this  accident  and  that  Mrs.  Hammett  suffered 
abrasions  and  contusions  of  the  right  wrist,  lacerations  and 
abrasions  and  contusions  of  the  right  elbow  with  beginning 
cellulitis  hematoma  of  the  scalp  in  the  right  parietal  region, 
contusions  and  abrasions  about  her  face  and  lips  and  contu- 
sions and  abrasions  in  both  knees  with  considerable  swelling; 
and, 

WHEREAS,  Mrs.  Frank  Hammett  has  agreed  to  accept  the 
sum  of  $200.00  in  full  payment  and  compromise  of  all  claims 
for  damages,  for  pain  and  suffering  and  hospital  and  doctor 
bills,  and  the  City  Attorney  has  advised  this  commission 
that  in  his  opinion  said  settlement  is  a  reasonable  and  just 
sum  to  be  paid  Mrs.  Hammett  by  way  of  compromise. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  duly  authorized  to  settle  and  compromise 
all  claims  for  damages  held  by  Mrs.  Frank  Hammett  against  the 
City  and  County  of  San  Francisco  in  the  sum  of  Two  hundred 
($200.00)  Dollars. 

On  motion  of  Commissioner  D.C. Murphy, seconded  by  Commissioner 
Mc  Galium, the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Gertrude  Leiss  and  Ernest  C.  Leiss,  her  husband 
brought  suit  against  the  City  and  County  of  San  Francisco, 
a  municipal  corporation,  for  the  sum  of  $1965.00  for  injuries 
received  by  said  Gertrude  Leiss  while  attempting  to  board 
a  Market  Street  Railway  car  on  August  3,  1934,  at  about 
4:45  PM  of  said  day,  in  the  vicinity  of  safety  zone  at  Market 
and  Jones  Streets,  when  said  Gertrude  Leiss  was  struck  by  a 
Municipal  railway  car,  "L"  line;  and, 

WHEREAS,  it  further  appears  that  a  trial  by  court  was 
had  in  the  Municipal  court,  action  No.  71747  thereof,  which 
trial  took  place  on  the  26th  day  of  February,  1935;  and, 

WHEREAS,  the  said  court  rendered  a  judgment  in  favor 
of  said  Gertrude  Leiss  and  Ernest  C.  Leiss,  her  husband 
and  against  the  City  and  County  of  San  Francisco  for  the  sum 
of  $500.00  for  damages  and  court  costs  amounting  to  $20.50; 
that  thereafter  a  motion  for  a  new  trial  was  heard  and 
denied  by  said  court  and  said  judgment  is  now  final. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Controller  of  the  City 
and  County  of  San  Francisco  be  and  he  is  hereby  authorized  to 
issue  a  warrant  in  the  sum  total  of  $520.00  payable  to  said 
Gertrude  Leiss  and  Ernest  C. Leiss,  her  husband. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  SEVENTH    NINTH  REGULAR 
MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282,  CITY  HALL  at  8:00 
P.  M.  -  MARCH  25.  1935  ^  


The  following  members  were  present: 

Commissioners::    L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callura 

D.  C.  Murphy  and  J.  P.  Murphy- 
President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  minutes  of  the  78th.  Regular  Meeting  of  the 
Public  Utilities  Commission  held  March  11,  1935  were  approved. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  76 I 

RESOLVED,  That  the  Board  of  Supervisors  be  requested  to 
pass  a  resolution  accepting  title  from  the  Morgan  Oyster  Co. 
of  260  acres  of  land  adjoining  the  San  Francisco  Airport;  and 

BE  IT  FURTHER  RESOLVED,  That  the  sum  of  Thirteen  thousand 
dollars  ($13,000.00)  be  paid  for  said  land  to  the  Morgan 
Oyster  Co.  from  Appropriation  No.  97.909.17. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  765 

WHEREAS ,  The  City  and  County  of  San  Francisco  has  no 
record  title  to  Parcel  No.  63,  Alameda  County  Lands,  containing 
1.98  acres,  as  described  in  the  deed  from  Spring  Valley  Water 
Company  to  the  City  and  County  of  San  Francisco  dated  March 
3,  1930,  and, 

WHEREAS,  This  is  the  only  parcel  in  said  deed  in  which 
there  is  questionable  title,  although  all  taxes  have  been  paid 
by  the  said  Spring  Valley  Water  Company  thereon  since  about 
1911  and  by  the  City  since  its  acquirement;  and, 

WHEREAS,  It  is  expedient  that  the  City  show  a  clear 
title  in  view  of  possible  litigation  in  connection  with  bound- 
ary determination  of  an  adjoining  owner,  of  which  this  parcel 
is  a  part, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  requested  to  initiate  and  prosecute  all  pro- 
ceedings by  suit  to  clear  the  title  to  Parcel  No.  63, 
Alameda  County  Lands,  as  described  in  that  certain  deed  from 
Spring  Valley  Water  Company  to  the  City  and  County  of  San 
Francisco  dated  March  3,  1930  and  recorded  in  the  office  of  the 
County  Recorder  of  Alameda  County  in  Volumne  2350  of  Official 
Records  at  page  1  et  seq. 

On  motion  of  Commissioner  D,  C.  Murphy,  seconded  by  Commission- 
er J  .  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 
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RESOLUTION  NO.  766 

RESOLVED,  That  this  Commission  request  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  adopt 
the  following  resolution: 

WHEREAS,  The  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No,  25094 (New  Series)  of  this  Board 
accepted  a  certain  deed  dated  February  16,  1926,  from  Thomas 
M.  Hughes,  et  ux.  to  certain  property  including  an  easement 
for  a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  in  Tuolumne  County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of 
the  Grantor  shall  disappear  or  diminish,  the  City  shall 
furnish  to  the  Grantor  a  continuous  supply  of  water  sufficient 
for  the  present  domestic,  irrigation  and  stock  watering  re- 
quirements of  the  Grantor;  and, 

WHEREAS,  said  deed  provides  a  time  limit  for  furnishing 
said  water  and  for  the  ascertainment  of  the  amount  of  any 
damage  which  may  be  caused  by  the  disappearance  or  diminution 
of  the  natural  flow  of  water  in  said  springs;  and, 

WHEREAS,  said  time  limit  was  extended  to  October  1,  193-4 
by  Resolution  No.  1139,  adopted  by  this  Board  on  November  20, 
1933;  and, 

WHEREAS,  said  Thomas  M.  Hughes  has  requested  the  Director 
of  Property  to  extend  said  time  limit  to  October  1,  1935,  and 
the  Public  Utilities  Commission  has  recommended  the  extension 
of  said  time  limit. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  authorized  and  di- 
rected to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco  duplicate  counterparts  of  a  written  agreement  be- 
tween Thomas  M,  Hughes  and  the  City  and  County  of  San  Francisco 
a  municipal  corporation,  extending  said  time  limit  of  said  deed 
to  and  until  October  1,  1935  subject  to  all  conditions  contain- 
ed in  said  deed  except  as  expressly  modified  in  said  agreement. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  767 

WHEREAS,  in  the  construction  of  the  new  Hetch  Hetchy 
pipe  line  through  property  of  the  City  in  North  Fair  Oaks, 
San  Mateo  County,  now  under  lease  to  J.  Britschgi  for  the  sum 
of  $600.00  annually,  four  (4)  acres  of  the  28.2  acres  included 
in  said  leasehold  have  been  rendered  useless  for  the  current 
season  due  to  such  construction,  and  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department  has 
recommended  that  a  reduction  of  $20.00  in  the  rental  of  said 
Britschgi  be  granted  to  him  on  account  of  such  loss  of  use, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  J.  Britschgi,  a 
tenant  of  the  San  Francisco  Water  Department  on  City  lands 
in  San  Mateo  County  be  and  is  hereby  granted  a  reduction  in 
his  rental  for  the  current  lease  year  in  the  sum  of  Twenty 
$20.00  Dollars  due  to  loss  he  has  sustained  in  the  use  of 
four  (4)  acres  of  his  leasehold  on  account  of  the  new  Hetch 
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Hetchy  pipe  line  construction,  said  sum  of  $20.00  to  be  de- 
ducted from  his  monthly  installment  of  cash  rental  of  $50.00 
due  April  1,  1935 • 

On  motion  of  Commissioner  D.  C#  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  768 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  towit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 
MAINS  IN  THE  AREA  FROM  26th.  AVE.  TO  48th.  AVE 
and  FROM  FULTON  ST.  TO  EL  C AMINO,  SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  W.  D.  l£  FEDERAL 
PUBLIC  WORKS  DOCKET  1510-3-B7  '  

be  and  the  same  is  hereby  awarded  to  the  Lowrie  Paving  Company 
they  being  the  lowest  regular  and  responsible  bidder  for  said 
work  at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item    Description  of  Item,Estimated  Quantities,    Total  Amount 
No,    Unit  Price   for  Item 

1    Excavation  and  backfill  for  6  &  8"  Pipe 
trench  17"  wide  by  36"  deep:  34.790  linear 
feet  at  thirty  five  cents  ($.35)  per 
linear  foot. 


Additional  excavation  and  backfill;  550 
cubic  yards  at  ten  cents  ($.10)  per  cubic 
yard 

Additional  pavement  removal  and  replacement: 
1,232  square  feet  at  thirty  cents  ($.30) 
per  square  foot 

Installing  of  pipe: 

(a)  23,790  linear  feet  of  six  inch  bell  and 

?£ig0J  cast  iron  PiP6  at  five  cents 
($.05)  per  linear  foot 

(b)  11,000  linear  feet  of  eight  inch  bell  and 
spigot  cast  iron  pipe  at  six  cents  ($.06) 
per  linear  foot 

Installing  of  fittings,  gate  valves,  etc: 
14,750  pounds  at  one  cent  ($0.01)  per  pound 

Making  joints-bell  and  spigot,  4.352  linear 
feet  at  thirty  cents  ($.30)  per  linear  foot 

7    Repavement:  4,9,290  square  feet  at  thirty 
cents  (1.30)  per  square  foot. 

Total  amount  of  Bid 

And  all  other  bids  for  the  above  described  work  are 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds 
Water  Distribution  Bonds  -  1933. 


$12,176.50 


55.00 


369.60 


5 
6 


1,189.50 

660.00 
M7.50 
1,305.60 
.14.787.00 


130.690. 7Q 

hereby 
of  the 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  J. 
P. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  769 

RESOLVED,  That  the  contract  for  the  following  public 
Hunt      Performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON  MAINS 
IN  THE  AREA  FROM  FUNSTON  AVE.  TO  35th,  AVE.  AND 
FROM  QUINT ARA  ST,  TO  WAWONA  ST.  SAN  FRANCISCO  WATER 
DEPARTMENT  SPECIFICATION  W.  D.  77,  FEDERAL  PUBLIC 
DOCKET  1510-3-B8 

be,  and  the  same  is  hereby  awarded  to  Pacific  States  Con- 
struction Co.  they  being  the  lowest  regular  and  responsible 
bidder  for  said  work  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

lnT  tm?tRpp?^N  0?  ITEM>  ESTIMATED  QUANTITIES,  TOTAL  AMOUNT 
 No>*  miT  PRI('fl  FOR  ITEM 


Excavation  and  backfill  for  6"  and  8"  pipe, 
trench  17"  wide  by  36"  deep;  30,640  linear 
feet  at  thirty  six  cents  ($.36)  per  linear 


$  11,030,4-0 


2  Additional  excavation  and  backfill;  480 
cubic  yards  at  seventy  five  cents  ($.75) 

per  cubic  yard  36o>00 

3  ^d?™ional  Pavement  removal  and  replacement: 
1,190  square  feet  at  thirty  two  cents  ($.32) 

per  square  foot  '  380#g0 

4  Installing  of  pipe: 

(a)    28,750  linear  feet  of  six  inch  bell  and 

spigot  cast  iron  pipe  at  seven  and  one 
/.\     ?aif  cents  ($.075)  per  linear  foot  2  156  25 

<b)    1,890  linear  feet  of  eight  inch  bell  ^55,25 
and  spigot  cast  iron  pipe  at  eight  and  one 
half  cents  ($.085)  per  linear  foot  160.65 

5  ?oS^iling  of  fit*ings,  gate  valves,  etc. 
12,940  pounds  at  one  cent  ($01)  per  pound 

6  Making  joints-bell  and  spigot;  3,440 
linear  feet  at  fifty  nine  cents  ($759) 

per  linear  foot  2#029<6o 

7  Repavement;  47,520  square  feet  at  twenty 

two  cents  ($.22)  per  square  foot  10. 454. AO 

Total  amount  of  bid  $26.701.50 

rejected/11  °ther  MdS  f°r  the  above  descri°ed  work  are  hereby 

wfl®  cS?t4.°?  *his  work  is  to  be  borne  from  the  funds  of 
the  Water  Distribution  Bonds  -  1933.  5  1 
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On  motion  of  Commissioner  J,  P.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  770 

RESOLVED,  That  the  Contract  for  the  following  public  work  to 
be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions  of 
the  Charter  of  the  said  City  and  County,  to- wit: 

FOR  THE  LAYING  OF  12  INCH  AND  16  INCH  CAST  IRON  FEEDER 
MAINS  IN  THE  SOUTHWEST  SECTION  OF  SAN  FRANCISCO-SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION    W.  D.  56, 
FEDERAL  PUBLIC  WORKS  DOCKET  1510-3-C2 

be  and  the  same  is  hereby  awarded  to  W,  J,  Tobin,  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,    TOTAL  AMOUNT 
No.    Unit  Price  for  Item 

1  Excavation  and  backfill: 

(a)  For  12"  CI  Pipe-trench  24"  wide  by 
44"  deep;  7,160  linear  feet  at 
fifty  four  cents  ($.54)  Per  linear 

foot  $  3,866.40 

(b)  For  16"  CI  Pipe-trench  30"  wide  by 
48"  deep;  22,080  linear  feet  at 

sixty  two  cents  (1.62)  per  linear  foot  13,689.60 

2  Additional  excavation  and  backfill;  1,010 
cubic  yards  at  one  dollar  and  twenty  cents 

($1.20)  per  cubic  yard  1,212.00 

3  Additional  pavement  removal  and  replacement; 
1,920  square  feet  at  forty  cents  ($.40)  per 

square  foot  768.00 

4  Installing  of  pipe: 

(a)  7,160  linear  feet  of  twelve  inch  bell  and 
spigot  cast  iron  pipe  at  fourteen  cents 

($.14)  per  linear  foot  1,002.40 

(b)  22,080  linear  feet  of  sixteen  inch  bell 
and  spigot  cast  iron  pipe  at  thirty  cents 

($.30)  per  linear  foot  6,624.00 

5  Installing  of  fittings,  gate  valves,  etc; 

75,680  pounds  at  three  cents  ($.03)  per  lb.  2,270.40 

6  Making  joints-for  pipe  and  fittings;  8,150 
linear  feet  bell  and  spigot  joints  at 

thirty  five  cents  ($.35)  per  linear  foot  2,852.50 

7  Repavement:  76,470  square  feet  at  twenty  two 

and  one  half  cents  ($.225)  per  square  foot  17.205*75 

Total  amount  of  bid  $49.491.05 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933. 
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On  motion  of  Commissioner  J#  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 


RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County, to-wit: 

FOR  THE  LAYING  OF  12  INCH  AND  16  INCH  CAST  IRON 
FEEDER  MAINS  IN  THE  EASTERLY  SECTION  OF  SAN 
FRANCISCO,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION W.  D.  57,  FEDERAL  PUBLIC  WORKS  DOCKET 
NO.  1510-3-C3 

be,  and  the  same  is  hereby  awarded  to  Robert  B.  Mc  Nair  and 
H.  Gould,  they  being  the  lowest  regular  and  responsible 
bidders  for  said  work  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities     Total  Amount 
NO,    Unit  Price  j  for  Item 

1  Excavation  and  backfill: 

(a)  For  12"  CI  Pipe-trench  24"  wide  by  44" 
deep;  12,930  linear  feet  at  sixty  six 

cents  ($.66)  per  linear  foot  $  8,533.80 

(b)  For  16"  CI  Pipe-trench  30"  wide  by  48" 
deep;  9,220  linear  feet  at  seventy  four 

($.74)  cents  per  linear  foot  6,822.80 

2  Additional  excavation  and  backfill;  690 
cubic  yards  at  one  dollar  and  fifty  cents 


4  Installing  of  pipe: 

(a)  1?,930  linear  feet  of  twelve  inch  bell  and 
spigot  cast  iron  pipe  at  twenty  one  cents 

(1.21)  per  linear  foot  2,715.30 

(b)  9,220  linear  feet  of  sixteen  inch  bell  and 
spigot  cast  iron  pipe  at  twenty  nine  cents 

($.29)  per  linear  foot  2,673.80 

5  Installing  of  fittings,  gate  valves,  etc; 

41,780  pounds  at  two  cents  ($.02)  per  pound  835.60 

6  Making  joints-for  pipe  &  fittings,  6,200 
linear  feet  bell  and  spigot  joints  at  thirty 

three  cents  ($.33)  per  linear  foot  2,046,00 

7  Repavement;  53,800  square  feet  at  twenty  five 

cents  ($.25)  per  square  foot  13  f A50.00 

Total  amount  of  Bid  ^38,584.80 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
Water  Distribution  Bonds  -  1933. 


RESOLUTION  NO.  L771 


1,035.00 


3 


Additional  pavement  removal  and  replacement; 
1,350  square  feet  at  thirty  five  cents  ($.35) 
per  square  foot 


472.50 
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On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.C. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  772 

WHEREAS,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
property  under  the  control  of  the  said  Water  Department,  as 
hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

A.  GREPPI:    Portion  of  the  Lake  Merced  Ranch,  about  20 »  by  12' 
on  the  northerly  slope  of  the  first  gulch  from  Ingleside 
Gulch  for  a  period  of  three  years  from  March  1,  1935  at  a 
total  cash  rental  of  $15.00. 

A.  R.  MONIZ:  A  tract  of  six  (6)  acres  on  the  San  Andres  pipe 
line  known  as  the  "Baden  Crossing  Lots",  for  a  period  of  one 
year  from  February  1,  1935  at  a  yearly  cash  rental  of  $133.00. 

JAMES  VARNI  &  SONS:  Portion  of  the  Rancho  Laguna  de  la  Merced 
for  a  period  of  one  year  from  April  1,  1935  at  a  cash  rental 
of  $156.00. 

FRANK  DRENNAN:    Certain  50  vara  lot  fronting  on  the  north- 
westerly line  of  the  Niles  Canon  County  Road,  containing 
0.44  acres,  more  or  less  on  a  month  to  month  basis  beginning 
May  1,  1935  at  a  monthly  cash  rental  of  $1.00, 

ARLAN  FOSTER:  4  acres  in  Niles  canon  bounded  by  the  Niles 
Canon  Road,  Southern    pacific  Co,  right  of  way,  containing 
4  acres,  more  or  less  on  a  month  to  month  basis  beginning 
May  1,  1935  at  a  monthly  cash  rental  of  $2.50. 

ARLAN  FOSTER:  The  bed  of  Alameda  Creek  from  the  crest  of  the 
Niles  Dam  easterly  to  the  southwesterly  line  of  the  Niles 
Canon  Road,  containing  10  acres  more  or  less,  on  a  month  to 
month  basis  beginning  May  1,  1935  at  a  monthly  cash  rental 
of  $4.01. 

M.  HOLLAUF:    Portion  of  Niles  Canon  property  bounded  by  the 
Southern  Pacific  right  of  way,  by  the  northerly  bank  of 
Alameda  Creek,  by  the  Niles  Canon  County  road,  containing 
15  acres,  more  or  less  on  a  month  to  month  basis  beginning 
April  1,  1935  at  a  monthly  cash  rental  of  $8.75- 

PHIL  FLAIG     12  acres,  more  or  less  in  Niles  Canon,  bounded 
^y  Niles  Cannon  Road,  Alameda  Creek,  Southern  Pacific  Co. 
right  of  way  and  the  Niles  Fire  District,  on  a  month  to  month 
basis  beginning  April  1,  1935  at  a  monthly  cash  rental  of 
$4.00. 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  N0r  773 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  easements  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 
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RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept deeds  from  the  following  named  parties  to  tunnel 
easements  beneath  the  surface  of  certain  lots  situated  in 
Assessor's  Block  6179,  San  Francisco,  California,  required 
for  Crystal  Springs  Pipe  Line  No.  2;  and  that  the  sums  set 
forth  opposite  their  names  be  paid  for  said  easements  from 
the  1933  Water  Distribution  Bond  Fund,  Appropriation  No, 
93.903.05-57. 

Adolph  G.  Kessler  $  4.00 

Portion  of  Lot  43 

Margaret  V.  Shanahan  16.00 
Portion  of  Lot  41 


William  E.  Wert  et  ux.  13.00 
Portion  of  Lot  18 

Arthur  Mc  Cooey  15 #00 

Portion  of  Lot  42 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  774 

WHEREAS,  By  agreement  between  the  Turlock  Irrigation 
District,  the  Modesto  Irrigation  District  and  this  Commission 
certain  waters  due  the  districts  from  the  supply  of  the  City 
and  County  in  storage  in  the  Hetch  Hetchy  and  Lake  Eleanor 
Dams  were  not  released  to  the  Districts  in  the  amounts  or 
within  the  time  specified  in  the  Raker  Act,  and  the  City  used 
said  water  to  generate  power  therefrom  which  increased  the 
revenues  for  power  to  the  City  in  the  amount  of  $474,000*00; 
and, 

WHEREAS,  during  September  1934,  the  Modesto  Irrigation 
District  was  unable  to  generate  by  water  power  or  economically 
buy  all  the  power  reouired  for  its  distribution  system  and 
found  it  necessary  to  produce  302,100  KW  hrs  in  its  steam 
plant  at  a  cost  of  $>4,564«43  which  cost  would  have  been 
avoided  if  water  belonging  to  the  district  had  been  released 
by  the  City  and  County  of  San  Francisco 

NOW,  THEREFORE,  BE  IT  RESOLVED, that  his  Honor,  the  Mayor 
request  the  Board  of  Supervisors  that  an  appropriation  be 
made  from  the  Hetch  Hetchy  Power  Operative  Fund,  as  set 
forth  in  the  estimated  revenues  for  the  fiscal  year  1934-1935 
under  ordinance  No,  9.051129,  which  revenues  it  is  now  esti- 
mated will  exceed  the  sum  set  forth  in  said  Ordinance,  ample 
to  pay  the  claim  of  the  Modesto  Irrigation  District  in  the 
amount  of  $4,564,43  said  sum  to  be  paid  to  the  Modesto  Irriga~ 
tion  District  for  loss  of  revenue  occasioned  by  the  City 
withholding  waters  belonging  to  the  said  district* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  775 

WHEREAS,  There  is  a  surplus  in  Appropriation  No,  63.231.01 
Street  Lighting  Fund,  amounting  to  $34,000.00, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
recommend  to  the  Board  of  Supervisors  that  the  aforesaid 
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surplus  be  transferred  from  appropriation  No,  63. 231 • 01 ♦ 

to  the  General  Fund  of  the  City  and  County  of  San  Francisco: 

AND,  BE  IT  FURTHER  RESOLVED,  That  this  Commission  request  the 
Mayor  of  the  City  and  County  of  San  Francisco  to  approve 
said  recommendation. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  on  Roll  Call, 

RESOLUTION  NO.  776 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  the  claim  of  W.  A.  Bechtel  Co,  for  extra  work  on 
SFWD  Contract  No.  45,  for  tamping  trench  bottom  to  line; 
retarrlng  and  rewrapping  midsection  joints;  and  for  mis- 
leading quantities  in  the  sum  of  $7, 440 .17. 

Ayes: Commissioners:  Mc  Callum,  Filmer,  J.  P.  Murphy 
Noes  Commissioners  Byington,  D,  C.  Murphy. 


On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  on  Roll  Call, 

RESOLUTION  NO.  777 


WHEREAS,  This  Commission  under  date  of  November  30,  1934 
approved  payment  of  certificate  of  acceptance  and  final  pay- 
ment SFWD  Contract  No,  45  in  favor  of  W,  A.  Bechtel  Co.  in 
amount  $33,612.40  which    payment  has  not  been  made;  and, 

WHEREAS,  The  claim  of  W.  A.  Bechtel  Co.  amounting  to 
$29,000,00  for  extra  work  on  contract  has  been  ordered  paid 
in  the  sum  of  $7,440,17  by  Resolution  No,  776. 

RESOLVED,  That  a  certificate  of  acceptance  and  final 
payment  for    construction  of  Calaveras  Pipe  Line  SFWD  Contract 
No.  45,  Resolution  No.  415,  be  and  is  hereby  approved  in 
favor  of  W.  A.  Bechtel  Co.  in  the  sum  of  $33,612.40* 

Ayes:    Commissioners  Mc  Callum,  Filmer  and  J.  P.  Murphy 
Noes:    Commissioners  Byington,  D.  C.  Murphy. 

President  Byington  made  the  following  explanation  of  his  votes 
on  Resolutions  No.  776  and  No.  777, 

Commissioner  Byington  votes  against  allowing  the  claims  of 
Bechtel  Company  for  alleged  extra  work  in  carrying  out  the 
contract  awarded  the  said  Company  for  the  construction  of  the 
Calaveras  Pipe  Line  upon  the  ground  that  the  said  allowance 
is  in  violation  of  the  terms  of  the  contract  awarding  the  work 
to  said  Company  and  that  payment  of  said  claims  would  be 
illegal  as  violating  the  provisions  of  the  Charter  of  the 
City  and  County  of  San  Francisco. 

The  specifications  for  the  work  provide,  Section  45, 
"No  claim  for  extra  work  shall  be  allowed  unless  the  work 
shall  have  been  done  in  compliance  with  written  orders  of  the 
Engineer"  of  the  Water  Department.    Admittedly  no  written, 
or  other  order  was  ever  given  for  the  work. 
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Contractor  presents  a  claim  for  the  tamping  of  the  entire 
bottom  of  the  ditch.    The  specifications  specifically  provide 
that  if  Contractor  excavate  beyond  the  grades  established 
the  additional  excavation  shall  be  replaced  by  Contractor,  at 
his  expense,  "with  tamped  backfill,  or  with  concrete",  as  the 
engineer  may  direct,"  also  that  "bottom  of  trench  shall  be 
refilled  to  the  proper  grade  with  earth  or  sand  thoroughly 
compacted."    Contractor  tore  up  and  loosened  the  earth  . 
in  bottom  of  trench  with  an  iron  toothed  hoe,  a  considerable 
depth  below  grade,  and  our  engineers  required  space  to  be 
refilled  and  tamped  for  the  stability  of  the  foundation  of 
the  pipe  line.    It,  therefore,  was  not  extra  work. 

Contractor  presents  a  claim  for  re-tarring  and  re-wrap- 
ping pipe  joints. 

The  specifications  provided  that  the  old  Newark-San 
Lorenzo  pipe  line  be  taken  up  and  relaid,  and  required  the 
repair  of  coating  and  wrapping  which  had  been  damaged  in  any 
manner*    The  engineers  of  the  Water  Department  report  that  no 
coating  or  wrapping  was  required  to  be  repaired  except  where 
the  wrapping  had  come  loose  or  the  coating  damaged,  and  the 
Contractors  foreman  admitted  that  he  had  not  been  required  to 
do  any  work  where  the  repair  was  not  necessary  for  a  good  and 
proper  job  in  reconditioning  the  pipe. 

Claim  for  misleading  quantities.      Contractor  claims  that 
he  assumed  that  the  quantities  given  in  the  bid  sheet  would 
conform  to  those  in  the  completed  job,  but  a  very  large  amount 
of  the  quantities  were  eliminated  on  direct  request  of  Con- 
tractor.   The  specifications  also  particularly  state  that 
"the  bidder  must  inform  himself  by  thorough  personal  exami- 
nation of  the  location  of  the  proposed  work"  of  the  conditions, 
requirements  and  difficulties  thereof,  and  "the  character 
and  respective  amounts  of  all  classes  of  labor  and  material" 
required  to  carry  on  the  work.      The  Public  Utilities  Com- 
mission "does  not  expressly  or  by  implication  agree  that  the 
actual  amount  of  work  or  material  will  correspond  even 
approximately  to  the  estimate"    The  Contractor  cannot  be  heard 
to  say  that  he  anticipated  profits  which  did  not  materialize 
and  that  he  should  be  allowed  as  a  gift  the  anticipated  amount. 
Contractor  could  not  have  been  mislead  if  he  followed  the 
written  provisions  of  the  specifications  and  he  performed  no 
work  that  was  not  called  for  by  the  specifications.  The 
claims  presented  by  the  Contractor  for  extra  work  were  all 
rejected  by  the  engineers  and  inspectors  of  the  Water  Depart- 
ment assigned  to  the  job*    The  Commission  should  uphold  our 
inspectors  when  faithful  in  the  performance  of  duty.    The  fore- 
man representing  the  Contractor  on  the  work  stated:  The  Water 
Department  has  a  good  personnel  and  only  wanted  a  good  job. 

The  said  claims  for  alleged  extra  work  were  not  presented 
to  the  Public  Utilities  Commission  for  over  two  months  after 
the  completion  of  the  Calaveras  Pipe  line,  nor  was  the 
Commission  advised,  prior  to  said  presentation,  that  there 
would  be  any  claim  for  extras. 

The  payment  of  said  claims  for  extras  would  also,  in  the 
opinion  of  the  Commissioner,  be  in  direct  violation  of  Section 
97  of  the  Charter  of  the  City  and  County  of  San  Francisco 
which  provides: 

When  any  award  of  contract  has  been  made  for  any  public 
work  or  improvement,  if  it  becomes  necessary  to  make  alter- 
ations or  provide  for  extras  in  such  contract  which  shall  in- 
crease the  contract  cost,  such  alterations  or  extras  shall  be 
made  only  on  the  written  recommendation  of  the  department  head 
responsible  for  the  supervision  of  the  contract,  together  with 
the  approval  of  the  board  or  commission    and  also  the  approval 
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of  the  Controller,  "No  such  alteration,  or  extra  shall  be 
valid  unless  the  increased  price  to  be  paid  under  the  altered 
or  modified  contract  shall  have""been  agreed  upon  in  writing 
and  signed  by  the  contractor  and  the  department  head 
concerned,  and  approved  as  hereinbefore  provided11. 

This  provision  was  intentionally  inserted  in  the  Charter 
to  protect  the  interests  of  the  City  and  to  prevent  the 
payment  of  claims  based  upon  unauthorized  departures  from 
the  terms  of  written  specifications  and  written  contracts. 

Commissioner  Mc  Callum  made  the  following  explanation  of 
his  votes  on  Resolutions  Nos.  776  &  777, 

On  behalf  of  myself,  I  want  to  have  it  appear  in  the  minutes 
that  the  Bechtel  people  had  a  conference  with  us  and  after 
that  conference  it  was  discussed  by  the  Board  and  referred 
to  Manager  Cahill,  who  made  investigation  and  report,  and 
that  report  shows  that  they  are  entitled  to  certain  extras. 
I  am  voting  in  favor  of  Mr.  Cahill *s  recommendation  and  I 
want  it  to  so  appear  in  the  minutes. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  778 

WHEREAS,  John  Casey,  570  Maple  Ave,  San  Bruno,  California 
has  filed  claim  in  amount  $4, 00  against  the  San  Francisco 
Airport  for  damages  to  automobile  tire;  and, 

WHEREAS,  investigation  discloses  that  under  date  of 
September  17,  1934,  attendants  at  the  Airfield  were  burning 
grass  and  said  fire  scorched  spare  tire  belonging  to  claimant: 
and, 

WHEREAS*  B.  M,  Dofclin,  manager  of  Airport  has  recommended 
payment  of  claim; 

NOW,  THEREFORE  BE  IT  RESOLVED  THAT  Claim  of  John  Casey 
in  amount  $4.00  be  and  is  hereby  approved  for  payment. 


On  motion  of  Commissioner  Jt  P.  Murphy,  seconded  by 
Commissioner  Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  N0»  77? 

WHEREAS,  Ralph  R.  Pletcher  was  injured  while  a  passenger 
on  Municipal  street  car,  run  No%  20  at  Front  and  Market 
Streets  on  the  7th.  day  of  November,  1934,  by  the  sudden  and 
unusual  jerk  of  the  said  street  car  while  he  was  boarding 
the  same  and  said  accident  resulted  in  a  severe  wrenching 
of  his  back  and  shoulder  necessitating  immobilization  of  the 
lumho-sacral  area  with  adhesive  strappings  for  a  period  of 
six  weeks  and  subsequent  strapping  thereof  with  incomplete 
immobilization  for  an  additional  period  of  three  weeks,  and 

/l*neT  ?-ncurred  medical  expense  in  the  sum  of  eighty 
wflTV®  87»??i  DoJlars  and  ^s  unable  to  pursue  his  employment 
with  Dean  Witter  &  Co,  for  a  period  of  four  weeks;  and, 

WHEREAS,  the  City  has  no  witnesses  to  said  accident 
and  has  been  unable  to  get  any  reports  thereon,  for  the 

llatun  £ha?  this  is  a  "blind»  accident  so  far  as  the  records 
of  the  Municipal  Railway  are  concerned;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
tnat  a  judgment  or  verdict  could  be  secured  by  Mr.  Pletcher 
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upon  the  statements  made  by  him  and  the  City  Attorney 
further  advises  this  Commission  that  Thomas  B.  Johnson, 
Claims  Adjuster,  has  agreed  upon  a  tentative  settlement  with 
Mr.  Pletcher  in  the  sum  of  Three  hundred  ($300,00)  Dollars 
and  in  the  opinion  of  the  City  Attorney  this  is  a  fair,  just 
and  reasonable  amount  to  be  paid  for  all  claims  and  demands 
against  the  City  and  County. 

NOW,  THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  fully  com- 
promise and  settle  all  claims  of  said  Ralph  R«  Pletcher 
against  the  City  and  County  of  San  Francisco  for  the  sum 
of  Three  Hundred  ($300,00)  Dollars. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 


Secretary... 
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MINUTES  OF  AN  ADJOURNED  MEETING  OF 
THE  PUBLIC  UTILITIES  COMMISSION  HELD 
IN  ROOM  282,  CITY  HALL,  MARCH  29, 
1935  at  5:30  P.  M.  

The  following  members  were  present: 

Commissioners:  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum 

D.  C.  Murphy  and  J.  P.  Murphy 

President  L.  F.  Byington  presided. 

Thereupon  the  meeting  recessed  until  Monday,  April 
1,  1935  at  3:00  P.  M. 

The  Public  Utilities  Commission  reconvened  on 
Monday,  April  1,  1935  at  3:00  P.  M.  in  Room  282,  City  Hall 
with  the  following  members  present: 

Commissioners:  L.  F.  Byington,  Geo.  Filmer,  J.  H. 

Mc  Callum,  D.  C.  Murphy  and  J.  P. 
Murphy. 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 


577 


I 


578 


RESOLUTION  NO.  78O 


RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  ENLARGEMENT  OF  O1 SHAUGHESSY  DAM,  HETCH 
HETCHY  WATER  SUPPLY  CONTRACT  NO.  149,  FEDERAL  PUBLIC 
WORKS  PROJECT    1429-1 , 

be  and  the  same  is  hereby  awarded  to  Transbay  Construction 
Company,  they  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  the  following  unit  prices  for  the  es- 
timated quantities  stated: 

Item    Description  of  Item,  Estimated  Quantity     Total  amount 
No.    Unit  Price  for  Item 

1  Clearing  reservoir  site,  385  acres  at 
One  hundred  and  sixty  dollars  ($160.00) 

per  acre  61,600,00 

2  Excavation  for  dam  foundation-all  classes, 
30,000  cubic  yards  at  Two  dollars  seventy 

five  cents  ($2.75)  per  cubic  yard  82,500.00 

3  Excavation  for  spillway-all  classes,  28,000 
cubic  yards  at  One  dollar  eighty  cents 

($1,80)  per  cubic  yard  50,400,00 

4  Excavation  for  roads  and  miscellaneous 
excavation-common,8,000  cubic  yards  at 

Fifty  cents  ($0.50)  per  cubic  yard  4,000,00 

5  Excavation  for  roads  and  miscellaneous 
excavation-solid  rock,  21,000  cubic  yards 
at  One  dollar  and  forty  cents  ($1.40) 

per  cubic  yard  29,400.00 

5a  Tunnel  excavation,  3.600  cubic  yards  at 

Eight  dollars  ($8.00)  per  cubic  yard  28,800.00 

6  Excavation  for  trails -common,  500  cubic 

yards  at  One  dollar  ($1.00)  per  cubic  yard  500.00 

7  Excavation  for  trails-solid  rock,  500  cubic 

yards  at  Four  dollars  ($4.00)  per  cubic  yard  2,000.00 

8  Excavation  for  concrete  from  existing  dam, 
1,000  cubic  yards  at  Five  dollars  ($5*00) 

per  cubic  yard  5,000.00 

9  Roughening  surfaces  of  existing  dam,  37,000 
square  feet  at  Eleven  cents  ($0.11)  per 

square  foot.  4,070.00 

10    Roughening  surfaces  of  siphon  spillway  con- 
duits, and  downstream  face  of  dam  over 
siphon  spillway  conduits,  55,000  square  feet 
at  Eleven  cents  ($0.11)  per  square  foot  6,050,00 
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11  Removal  of  concrete  structures  appurtenant  to 
existing  dam,  175  cubic  yards  at  Six  dollars 

($6.00)  per  cubic  yard  1,050.00 

12  Drilling  grout  holes  in  the  foundations  for  the 
dam  and  spillway,  not  over  30  feet  deep, 

3,000  linear  feet  at  Eighty  five  cents  ($0.85) 

per  linear  foot  2,550.00 

13  Drilling  grout  holes  in  the  foundations  for 
the  dam  and  spillway,  over  30  feet  deep, 
/£750  ^inear  feet  at  Two  dollars  fifty  cents 

($2.50)  per  linear  foot  4., 375.00 

14  Drilling  drainage  holes  in  the  foundations 
for  the  dam  not  over  30  feet  deep,  700 
linear  feet  at  Two  dollars  twenty  cents 

($2.20)  per  linear  foot  1,540.00 

15  Drilling  drainage  holes  in  the  foundations 
for  the  dam  over  30  feet  deep,  700  linear 
^eet  at  Two  dollars  seventy  five  cents 

($2.75)  per  linear  foot  ,  1,925.00 

16  Drilling  grout  holes  in  the  existing  dam, 
from  the  faces  of  the  dam,  150  linear 
feet  at  Two  dollars  fifty  cents  ($2.50) 

per  linear  foot  375.00 

17  Drilling  grout  holes  in  the  existing  dam, 
from  galleries  in  the  dam,  150  linear 

feet  at  Three  dollars  ($3.00)  per  linear  foot  450,00 

18  Drilling  grout  holes  in  the  existing  dam 
from  inspection  wells  in  the  dam,  120  linear 
feet  at  Three  dollars  fifty  cents  ($3.50) 

per  linear  foot  420<00 

19  Drilling  holes  for  anchor  bars  and  grouting 

^aS J?'000  Hnear  feet  at  Fift*r  f*ve  cents 

W*55;  per  linear  foot  13,750.00 

20  Calking  joints  in  concrete,  4,400  linear 

feet  at  Sixty  cents  ($.60)  per  linear  foot  2,640.00 

21  Making  connections  to  grout  pipes  in 
foundations  for  dam  and  spillway,  and  on 
faces  of  existing  dam,  230  connections  at 
Three  dollars  ($3.00)  each 

22  inklvL^Te*ti0nLt0  grout  piPes  galleries 
in  existing  dam,  30  connections  at  Four 

dollars  ($4.00)  each  120.00 

23  M^icg  £ormectio?f  to  grout  pipes  in  inspection 
etch  connections  at  Five  dollars  ($5.00) 


690.00 


300*00 


24    Pressure  grouting,  7,500  cubic  feet  at  One 

dollars  twenty  cents  ($1,20)  per  cubic  foot  9,000.00 


25    lt$Lv^Ziie  in  ?hLdam'  205,000  cubic  yards 
cubic  yard  ^    7  °entS  tU'S0)  p€r 


984,000.00 


?S     J?  form  impervious  surfaces  in  the  dam 

t*?hlZJ*rds  at  Four  dollars  eighty 
cents  ($4.80)  per  cubic  yard  8    7  153  6oo  0Q 
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27  Concrete  in  slots  in  the  dam,  17,000  cubic  yards 
at  Four  dollars  eighty  cents  ($4.80) per 

cubic  yard  81,600.00 

28  Concrete  for  plugging  siphon  spillways, 
3,700  cubic  yards  at  Four  dollars  eighty  cents 

($4,80)  per  cubic  yard  17,76CT.OO 

29  Concrete  in  spillway  bridge  and  spillway  weir 
6,300  cubic  yards  at  Seven  dollars  twenty 

five  cents  ($7.25)  per  cubic  yard  45,675.00 

30  Concrete  in  valve  house,  in  screen  rack,  and 
in  walls  and  beams  adjacent  to  valve  block 


18,000.00 


1.000  cubic  yards  at  Eighteen  dollars 
($18.00)  per  cubic  yard 

31  (no  item  No.  31) 

32  Concrete  railings,  150  cubic  yards  at 

Forty  six  dollars  ($46.00)  per  cubic  yard  6,900,00 

33  Concrete  precast  stairways  on  downstream 
face  of  dam,  50  cubic  yards  at  Thirty  one 

dollars  ($31.00)  per  cubio  yard  1,550.00 

34  Concrete  for  spillway  lining  and  in  walls 
near  downstream  end  of  spillway,  1.500 
cubic  yards  at  Nine  dollars  ($9.00)  per 

cubic  yard  13,500.00 

35  Concrete  precast  screens  for  screen  racks, 
16  cubic  yards  at  Seventy  five  dollars 

($75.00)  per  cubic  yard  1,200.00 

36  Precast  dense  concrete  blocks,  600  cubic 
yards  at  Nineteen  dollars  ($19.00)  per 

cubic  ^  11,400.00 

37  Precast  porous  concrete  blocks,  850  cubic 
yards  at  Seventeen  dollars  ($17.00)  per 

cubic  yard  14,450.00 

38  Drainage  holes  tlsrough  masonry,  350  linear 

feet  at  Seventy  cents  ($0.70)  per  linear  foot  245.00 

39  Mortar  coating  3/4  inch  thick  placed  by  means  of 
a  cement  gun  10,000  square  feet  at  Eleven 

cents  ($0,11)  per  square  feet  1, 100.00 

40  Portland  cement,  285.000  barrels  at  Four 
dollars  sixty  cents ($4.60)  per  barrel 

41  Reinforcing  steel,  450,000  pounds  at  Five 
and  one  half  cents  ($0,055)  per  pound 

42  /££h^Nbars'  400,000  pounds  at  Five  cents 

($0.05)  per  pound  20,000.00 

43  Rubble  masonry  walls,  100  cubic  yards  at 

ten  dollars  ($10,00)  per  cubic  yard  1,000.00 

44  Masonry  guard  rails,  100  cubic  yards  at 

Twelve  dollars  ($12.00)  per  cubic  yard  1,200.00 

45  Dry  rubble  masonry  500  cubic  yards  at  Five 

dollars  fifty  cents  ($5.50)  per  cubic  yard  2,750,00 

580 


1,311,000.00 
24,750.00 
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46  Furnishing  and  placing  1/2  inch  wrought 
steel  pipe,  500  linear  feet  at  Eleven 

cents  ($0,11)  per  linear  foot  55,00 

4oa  Furnishing  and  placing  1/2  inch  metal  tubing 
14,000  linear  feet  at  Seven  cents  ($0,07) 
per  linear  foot  980.00 

47  Furnishing  and  placing  1  inch  wrought  steel 
pipe,  2000  linear  feet  at  Seventeen  cents 

($0,17)  per  linear  foot  340.00 

47a  Furnishing  and  placing  1  inch  metal  tubing 
300,000  linear  feet  at  twelve  cents  ($0.12) 
per  linear  foot  36,000.00 

48  Furnishing  and  placing  1-1/2  inch  wrought 
steel  pipe,  5,000  linear  feet  at  Twenty  three 

cents  ($0.23)  per  linear  foot  1,150.00 

48a  Furnishing  and  placing  1-1/2  inch  metal 

tubing  27,000  linear  feet  at  eighteen  cents 

($0.18)  per  linear  foot  4,860,00 

49  Furnishing  and  placing  2-inch  wrought  steel 
9JPf>  1»000  linear  feet  at  Thirty  cents 

($.30)  per  linear  foot  300,00 

50  Furnishing  and  placing  wrought  steel  pipe 
larger  than  2-inch  pipe,  and  not  larger  than 
?5nno^pipe  '  125,000  pounds  at  eight  cents 

($0.08)  per  pound  10,000.00 

51  ~«ni5?in§  a?d  PlacinS  Pipe  fittings  for  all 
wrought  steel  pipe  not  larger  than  8-inch 
Se?6DounA       P°un<*s  at  Twenty  cents  ($0,20) 

P  2,0fl0.00 

52  Furnishing  and  placing  metal  tubing  fittings 
for  tubing  not  larger  than  1-1/2-inch,  18?000 

pounds  at  seventy  cents  ($0.70)  per  pound'  12,600,00 

53  ynnnifwng  a?d  PlacinS  l^nch  gate  valves, 
ffajSlacf        d°llar  f°r*  five  ***** 

53a  £nonis?ing  and  Pla<>ing  1-1/2  inch  gate  valves 
SUo)  ISeg*  Two  dollars  ****  efnts  ValVGS' 

53b  Furnishing  and  placing  2  inch  gate  valves 

($3 .SlLf  d°llarS  twent^  Scents 

Thirty  fiveg?yr U^ll'S^**'  at  675#00 

54a  Removing  and  reinstalling  pipe  and  fittings, 
/2A°2L?ounds  at  Six  and  one-half  cents 

($0,065)  per  pound  650,00 

55    Connections  from  headers  to  colling  coils, 

M°2.?onnections  at  Eighty  five  cents 
($0.85)  each 


580,00 


460,00 


325.00 


56 


Grout  pipe  outlets,  6000  outlets  at  Thirty 
five  cents  ($0.35)  each 


2,720.00 
2,100.00 
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57  Furnishing  and  installing  electrical  metal 
conduit,  1,500  pounds  at  twenty  five  cents 

(§0.25)  per  pound  375.00 

58  Galvanized  pipe  handrailing,  13,300  pounds 

at  Twenty  cents  ($0.20)  per  pound  2,660.00 

59  Copper  water  stops,  18,500  pounds  at  Forty 

five  cents  ($0.45)  per  pound  8,325 •OO 

60  Sheet  metal  grout  stops,  50,000  pounds  at 

Fourteen  cents  ($0.14)  per  pound  7,000.00 

61  Corrugated  metal  drains,  50,000  pounds  at 

Twelve  cents  ($0.12)  per  pound  6,000.00 

62  Stairs,  ladders  and  gratings,  55,000  pounds 

at  Sixteen  cents  ($0.16)  per  pound  8,800.00 

63  Miscellaneous  steel  work.  1,000  pounds  at 
Twenty  five  cents  ($0.25;  per  pound 

64  Cast  iron  gratings  and  frames,  5,000  pounds  at 
Fourteen  cents  ($0.14)  per  pound  700.00 

65  Miscellaneous  bras©  and  bronze,  4,000  pounds  at 

Fifty  five  cents  ($0.55)  per  pound  2*200.00 

66  Galvanizing  50,000  pounds  at  Four  cents 

($0.04)  per  pound  2,000.00 

67  Removing  miscellaneous  equipment  from  existing 
dam,  and  installing  it  in  new  locations, 5,000 

pounds  at  eight  cents  ($0.08)  per  pound  400.00 

68  Removing  water  stage  recorder  £rom  present  lo- 
cation, and  installing  it  in  new  location,  for 

the  lump  sum  price  of  Six  hundred  dollars  ($600.00)  600.00 

69  Removing  accumulators  and  frames,  etc.,  for  the 
lump  sum  price  of  Eleven  hundred  dollars 

$1'100-00  1,100.00 

70  Removing  and  reinstalling  three  36-inch  valves 
for  the  lump  sum  price  of  Eleven  hundred 

dollars  ($1,100.00)  1,100.00 

71  Installing  three  42-inch  steel  pipes  connecting 
to  36-inch  balanced  valves,  50,000  pounds  at 

Two  and  seven  tenths  cents' ($0 \ 027)  per  poSnd  1,350.00 

72  CitvaHnngonotlet  Jalv?s  fu™*shed  *V  the 

Oity,  500,000  pounds  at  two  cents  per  pound  10,000.00 

73  hinfff^f  fiXed  ???pwts'  P^r  plates  and 
ninge  pins  for  spillway  gates.  110.000  miimrt* 

at  Two  andseven-tenthsycfnts5($o:ol7i ?%2?$3nd 

U     lnnn%lll+gr?™m  fat6S  SealS,  250,000 

per^ounl        **  *********  Cents' ($0,018) 


2,970.00 


75 


76 


per  pSund    '       P0UndS  at  Three  cents  <*>-°3) 

SStf  5*&r;Sm  mecha?isra>  PiPing  and  other 
parts  of  the  spillway  gate  control  system,  not 


4,500.00 


3,000,00 
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included  in  Item  75,  35,000  pounds  at  Nine 
cents  (§0.09)  per  pound  3,150.00 

77  Installing  miscellaneous  metal  work  furnished 
by  the  City,  2,000  pounds  at  Eleven  cents 

($0.11)  per  pound  220.00 

78  Painting  concrete  surfaces  in  waterways, 
3,500  square  feet  at  Twenty  two  cents  ($0.22) 

per  square  foot  770.00 

79  No  Item  No.  79 

80  Roofing  on  concrete  houses,  7  squares,  at  Sixty 

five  Dollars  ($65.00)  per  square  455.00 

81  Crusher  run  base,  800  cubic  yards  at  Two 

dollars  fifty  cents  (§2.50)  per  cubic  yard  2,000.00 

82  Emulsified  asphalt,  5,000  gallons  at  twenty 

cents  ($0.20)  per  gallon  1,000.00 

83  Base  rock,  110  cubic  yards  at  Two  dollars 

fifty  cents  ($2.50)  per  cubic  yard  275,00 

84  Screenings,  60  cubic  yards  at  Three  dollars 

($3.00)  per  cubic  yard  180.00 

85  Corrugated  metal  pipe  culverts.  3,200 
pounds  at  Fifteen  cents  ($0.15;  per 

pound  4.80.00 

86  6  -  inch  drain  tile,  500  linear  feet 
at  Sixty  five  cents  ($0.65)  per  linear 

foot  325.00 

87  Furnishing  and  installing  a  cooling 
plant  for  the  lump  sum  price  of  Twenty 

five  thousand  dollars  ($25,000.00)  25,000.00 


88    Operating  the  refrigerating  plant,  7,200 
hours  at  Three  dollars  (&3.00)  per 

hour  21f600.0C) 

The  total  amount  of  the  contract  on  the 
basis  of  the  estimated  quantities  set 

forth  in  the  specifications  is  &  3f219f965.QQ 

And  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

The  cost  of  this  v/ork  is  to  be  borne  from  the 
funds  of  the  Hetch  Hetchy  Dam  Bonds-1933. 

Ayes:    Commissioners:  Filmer,  D.  C.  Murphy  and  J. P. Murphy 

Noes:    Commissioners:  Byington,  Mc  Callum, 

Thereupon  and  before  the  vote  was  announced,  Commissioner 
Mc  Callum  changed  his  vote  from  noe  to  Aye  and  moved  for  re- 
consideration at  the  next  meeting  of  the  Commission. 

Manager  E.  G.  Cahill  was  instructed  by  the  Commission  to 
request  the  Board  of  Supervisors  for  an  extension  of  two 
weeks  in  which  to  award  Contract  HHWS  No.  149, 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair, 
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MINUTES  OF  THE  EIGHTIETH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282.  CITff  HALL  at  8; 00  P.  M.  APRIL  8.1935 


The  following  members  were  present: 

Commissioners:  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum, 

D.  C.  Murphy  and  J.  P.  Murphy 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  minutes  of  the  79th.  regular  meeting  of 
the  Commission  held  March  25,  1935  and  of  the  adjourned 
meeting  held  March  29,  1935  which  recessed  to  April  1, 
1935    were  approved. 

Upon  motion  of  Commissioner  Mc  Callum.  seconded  by  Commissioner 
Byington,  the  Reconsideration  of  Resolution  No.  780,  awarding 
contract  to  Trans bay  Construction  Co.  for  the  Enlargement  of 
0»Shaughnessy  Dam,  Hetch  Hetchy  Water  Supply  Contract  No.  149 
Federal  Public  Works  Project  1429-1  was  lost  by  the  following 
roll  call  vote 

For:         Commissioners  Mc  Galium  and  Byington 

Against:  Commissioners  Filmer,  D.C. Murphy  and  J. P. Murphy. 

President  Byington  in  voting  no,  stated  that  in  his  opinion 
the  bids  were  too  high  and  above  the  estimate,  and  that  he 
favored  calling  for  new  bids  and  believed  that  if  the 
engineering  department  of  the  Hetch  Hetchy  project  bid  it  would 
result  in  a  saving  of  over  $100,000.00  to  the  City. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by 
Commissioner  Mc  Callum  the  following  progress  payments  were 
approved. 

Certificate  of  Acceptance  and  Final  Payment  dated  March  27, 
1935,  Laying  6&8»»  CI  Mains  in  area  from  Ocean  Avenue  to 
Alemany  Blvd.  and  from  Junipero  Serra  Blvd.,  SFWD  Contract  No. 
50,  Lowrie  Paving  Co.  in  amount  $3,354.41. 

Contract  payment  dated  April  3,  1935,  Construction  of  Irvington 
Portal  Chlorinating  Plant,  SFWD  Contract  No.  67,  Chas.  Bruce 
in  amount  $3,483*23. 

Contract  payment  dated  April  3,  1935,  Construction  of  the 

£?1?«?r?f  Aera*°r,  SFWD  No.  47,  E.  T.  Lesure  in  amount 
, 371 . 35 . 


Contract  Payment  dated  April  5,  1935,  Laying  of  the  University 
Mound  Pipe  Line  Completion  from  Brannan  to  Broadway,  SFWD 
Contract  No.  65,  Section  "A",  M.  J.  Lynch  in  amount  $15,626.31 

Contract  Payment  dated  April  5,  1935,  Laying  of  the  University 
Mound  Pipe  Line  Completion  from  Brannan  to  Broadway,  SFWD 
Contract  No.  65,  Section  «B%  Sibley  Grading  and  Teaming  Co. 
in  amount  $16,098.30 

Contract  Payment  dated  April  5,  1935,  Excavation  and  Embankment 
of  University  Mound  Reservoir,  SFWD  Contract  No.  64.  Granfield- 
Farrar-Carlin  in  amount  $14,247.27. 
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Contract  Payment  dated  April  5,  1935,  Laying  6&8»  Cast  Iron 
Mains  in  West  Section  of  Sunset  District,  SFWD  Contract  No. 
68,  Lowrie  Paving  Co,  in  amount  $10,432 .02. 

Contract  Payment  dated  April  5,  1935,  Laying  12&16*  Cast  Iron 
mains  in  the  Northwest  and  Southv/est  Sections  of  City,  SFWD 
Contract  No.  55,  W.  J.  Tobin  in  amount  $11, 329.54- 

Contract  Payment  dated  April  5,  1935,  Laying  6&8"  Cast  Iron 
Mains,  Excelsior  District,  SFWD  Contract  No.  69,  Lowrie  Paving 
Co.  in  amount  $14,728.68. 

Contract  Payment  dated  April  5,  1935,  Construction  of  Bay 
Crossing  Pipe  Line  #2,  SFWD  Contract  No.  4.6-Sections  "A&B" 
Western  Pipe  &  Steel  Co.  in  amount  $33,241*09. 

Contract  Payment  dated  April  5,  1935,  Construction  of  Bay 
Crossing  Pipe  Line  #2,  SFWD  Contract  No.  46-Section  "C", 
American  Concrete  and  Steel  Pipe  Co.  in  amount  $75,882.18. 

Contract  Payment  dated  April  5,  1935,  Construction  of  Timber 
Trestle,  Bay  Crossing  Pipe  Line  No.  2.,  SFWD  Contract  No.  52, 
Barrett  &  Hilp  in  amount  $31,401*92. 

Contract  Payment  dated  April  5,  1935,  Placing  Riprap  on 
Calaveras  Dam,  SFWD  Contract  No.  63,  E.  T.  Lesure  in  amount 
$3,550.15* 

Contract  Payment  dated  April  5,  1935,  Constructing  levee  and 
spillway,  San  Francisco  Airport,  Contract  No.  31,  Piombo  Bros, 
Co,  in  amount  $14,920.80, 

Contract  Payment  dated  April  5,  1935,  Dredging  Channel  for 
Airport,  Contract  No.  35,  Dutton  Dredge  Co.  in  amount  $757.35. 

Contract  Payment  dated  April  8,  1935,  Laying  6&8"  Cast  Iron 
Mains  in  area  from  Division  St.  to  Esmeralda  Ave.  and  from 
Mission  to  Iowa  Streets,  SFWD  Contract  No,  51,  Pacific  Pavement 
Co.  in  amount  $2,468,62. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er  Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  781 

WHEREAS ,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
property  under  the  control  of  the  said  Water  Department  as 
hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes  the 
execution  of  same  as  follows: 

JOHN  BORA0NO    Lots  numbered  1,  2,  3,  and  4,  Block  7  of  the 
Schoolhouse  Homestead  Association,  which  block  is  bounded  by 
Washington,  Briggs,  "A"  and  Clara  Streets,  Town  of  Colma,  for 
a  period  of  one  year  beginning  May  1,  1935  at  a  cash  rental  of 
$40.00. 
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ALFRED  GRAINGER;    Parcel  containing  10  acres  more  or  less  of 
the  Rancho  Canada  de  Raymundo,  San  Mateo  County  for  a  period 
of  seven  (7)  months,  beginning  April  1,  1935  at  a  cash  rental 
of  $10.00. 

D.  VBRNAZZA:    Parcel  containing  one  (1)  acre  of  the  Lake 
Merced  Ranch  for  a  period  of  six  (6)  months  at  a  cash  rental 
of  $10 .00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  782 

RESOLVED,  That  the  contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  in  pursuance  of  the  provi- 
sions of  the  Charter  of  the  said  City  and  County,  to-wit: 

F  OR  THE  RELOCATION  OF  THE  PIPE  LINE  AT  OCEAN 
VIEW  GULCH,  SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  NO.  W.  D.  75 

be  and  the  same  is  hereby  awarded  to  Sibley  Grading  and 
Teaming  Co.  Ltd.  they  being  the  lowest  regular  and  responsible 
bidder  for  said  work  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,    Total  Amount 
No.    Unit  Price   for  Item 

1  Removal  and  delivering  of  steel  pipe  from 
the  Newark-San  Lorenzo  Pipe  Line  to  San 
Francisco;  1,266  linear  feet  of  36  inch 
diameter  pipe  at  One  dollar  ($1.00)  per 
linear  foot  of  pipe  $ 

2  Repairing  holes  in  the  36  inch  diameter 
steel  pipe;  3  holes  at  Thirteen  dollars  and 
Ninety  cents  ($13.90)  per  hole 

3  Fabrication  of  bends;  16  roundabout  seams  from 
36  inch  diameter  pipe  at  thirty  four  dollars 
($34.00)  per  roundabout  seam  complete 

4  Fabrication  of  reducers  with  nipples;  2~36tfx30" 
reducers  at  Seventy  five  dollars  ($75.00)  per 
reducer 

5  Excavation  of  bell  holes,  and  backfill;  1,218 
linear  feet  at  One  dollar  and  three  cents 
($1.03)  per  linear  foot  of  trench 

6  Installation  of  pipe;  1,218  linear  feet  of 
36"  diameter  pipe  at  One  dollar  and  forty  five 
cents  ($1.45)  per  linear  foot  of  pipe 

7  Installation  of  fittings;  500  pounds  at  ten 
cents  $.10  per  pound 

8  Connections  by  San  Francisco  Water  Department, 
Lump  sum 

Total  amount  of  bid  $5.572.34 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected.    The  cost  of  this  work  is  to  be  borne  from  the  funds 
to  be  provided  by  the  S.E.R.A. 


1,266.00 
41.70 
544.00 
150.00 

1,254.54 

1,766.10 
50.00 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  783 

RESOLVED,  That  the  contract  for  the  following  public 
works  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  RECONSTRUCTION  OF  WEST  PORTAL-MOCCSSIN 
POWER  LINE-HETCH  HETCHY  WATER  SUPPLY  CONTRACT 
NO.  153 

be,  and  the  same  is  hereby  awarded  to  D.  E.  Manning,  118 
Virginia  Ave,  San  Francisco,  he  being  the  lowest  regular  and 
responsible  bidder  therefor  at  a  lump  sum  priee  of  $1,659.00 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  67.200.04. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  J, 
P. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  78Z, 

RESOLVED,  That  thi£B  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 

RESOLVED.  That  the  City  and  County  of  San  Francisco  accept 
a  deed  from  tne  following  named  parties  to  certain  land  in 
San  Francisco,  required  for  the  Sunset  Reservoir  and  that  the 
sum  set  forth  opposite  their  names  be  paid  for  said  land  from 
the  1933  Water  Distribution  Bond  Fund,  Appropriation  No. 
93,905.05. 

SARAH  ELVIDGE  AND  MARY  CRONIN,  et  al., 

Lots  14  and  15,  Block  2108  $  500.00 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  785 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  set  forth  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  accept 
a  deed  from  Myrtle  Christensen,  et  al.  to  a  tunnel  easement 
beneath  the  surface  of  Lots  15  and  16,  Assessors  Block  6179, 
San  Francisco,  required  for  Crystal  Springs  Valley  Line  No.  2 
and  that  the  sum  of  $20,00  be  paid  for  said  easement  from  the 
1933  Water  Distribution  Bond  Fund  Appropriation  No,  93.903.05- 
57. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  786 

WHEREAS,  Julius  Sherman,  M.  D.  75  Sea  Cliff  Drive,  San 
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Francisco  has  filed  claim  in  amount  $12.00  against  the 
San  Francisco  Water  Department;  and, 

WHEREAS,  Investigation  discloses  that  under  date  of 
December  29,  1934  a  meter  inspector  of  said  Water  Department 
dropped  a  lavatory  tank  cover  while  checking  for  leaking 
fixtures  at  the  premises  of  claimant;  and, 

WHEREAS,  N.  A,  Eckart,  General  Manager  and  Chief  Engineer 
has  recommended  payment  of  above  amount  for  replacement  of 
broken  cover; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  claim  of  Julius 
Sherman,  M.  D.  in  amount  $12.00  be  and  the  same  is  hereby 
approved  for  payment. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Albert  Leni  was  on  the  18th.  day  of  February 
1935  injured  while  attempting  to  board  a  municipal  car  MHM 
line  in  safety  zone  at  Van  Ness  Avenue  and  Chestnut  Street; 
and, 

WHEREAS,  the  City  Attorney  has  fully  advised  this 
Commission  of  the  facts  of  said  accident  and  has  recommended 
that  in  view  of  the  possibility  of  a  verdict  being  rendered 
against  the  City  and  County  of  San  Francisco  that  said  action 
should  be  compromised  in  the  sum  of  $350.00; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
authorizes  the  City  Attorney  to  fully  compromise  and  settle 
the  said  case  of  Albert  Leni  vs.  City  and  County  of  San  Fran- 
cisco, a  municipal  corporation,  in  the  sum  of  $350.00  , 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 


RESOLUTION  NO.  787 
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MINUTES  OF  THE  EIGHTY  FIRST  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282.  at  8:00  P.  M.  APRIL  22.  1935  


The  following  members  were  present: 

Commissioners  L,  F.  Byington,  Geo,  Filmer,  J.  H.  Mc  Callum, 

D.  C,  Murphy. 

President  L.  F.  Byington,  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  were  approved  for  payment: 

Certificate  of  Acceptance  and  Final  Payment  dated  April  10, 
1935,  Installation  of  an  Ornamental  Street  Lighting  System, 
Tenth,  Bryant,  Harrison  and  Fell  Streets,  L&P  Contract  No. 
5,  Union  Paving  Co,  in  amount  $14,311.32. 

Recommendation  for  Contract  Payment  dated  April  18,  1935, 
Laying  6&8lf  CI  Mains  in  West  Section  of  Sunset  District,  SFWD 
Contract  No.  68-Lowrie  Paving  Co.  in  amount  $3, 515 •67, 

Recommendation  for  Contract  Payment  dated  April  10,  1935, 
Repaving  of  Street  and  Sidewalk  Openings,  SFWD  Contract  No.  60, 
Pacific  Pavements  Co.  Ltd.  in  amount  $3,5-40.39* 


RESOLUTION  NO.  788 

RESOLVED,  That  this  Commission  approve  the  request  of  the 
Head  of  the  San  Francisco  Airport  for  allotment  of  $1455*00 
in  Appropriation  No.  64:102:00,  Personal  Services,  Temporary 
for  the  month  of  April,  1935  to  pay  10  Airport  attendants 
their  salaries  $150.00  per  month  each  less  charter  deduction 
for  said  month;  and  for  allotment  of  $1,008.00  in  Appropriat- 
ion No.  64:103:00  Personal  Services,  wages  for  the  months  of 
March  and  April  1935  to  pay  wages  to  carpenters,  painters  and 
electricians. 

RESOLVED,  Further  that  the  Controller  be  requested  to 
authorize  said  allotments. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er D.C. Murphy,  the  foregoing  resolution  signed  by  all  members 
of  the  Commission  under  date  of  April  15,  1935  was  ratified. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commiss- 
ioner Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  789 

RESOLVED,  That  this  Commission  approves  the  request  of 
the  Head  of  the  Street  Lighting  Department  for  transfers  of 
intra  departmental  funds  from  surplus  in  Appropriation  No. 
63,231*01,  Street  Lighting  to  Appropriation  No,  63,400.00, 
Equipment  in  the  amount  of  $350.00  to  cover  purchase  of  Kardex 
Equipment  for  street  lighting  record  and  to  appropriation  No. 
63*300.00  Materials  and  Supplies  to  cover  purchase  of  Police 
Outage  report  sheets,  in  amount  $80.00. 

RESOLVED,  Further  that  the  controller  be  requested  to 
authorize  said  transfers. 
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On  motion  of  Commissioner  D.C.Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  790 

RESOLVED,  That  this  Commission  approve  the  request  of  the 
Head  of  the  Municipal  Railroad  for  transfer  of  intra-depart- 
mental  funds  in  amount  $1,000.00  from  Appropriation  No, 
65.300,00,  Materials  and  Supplies  to  Appropriation  No.  65.400. 
00,  Equipment  to  provide  for  purchase  of  miscellaneous  equip- 
ment needed  in  connection  with  new  bus  garage. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  requested 
to  approve  said  transfer. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  791 

RESOLVED,  That  this  Commission  request  the  Controller  to 
transfer  surplus  funds  in  Appropriation  No.  62,200.00,  Con- 
tractual Services  in  the  amount  of  $250,00  to  Appropriation 
No.  62,300.00,  Materials  and  Supplies  to  provide  sufficient 
funds  in  the  latter  appropriation  to  meet  requirements  for  the 
remainder  of  the  present  fiscal  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  D.C. 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  792 

WHEREAS,  The  California  Division  of  Highways  by  letter 
addressed  to  N,  A»  Eckart,  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department,  under  date  of  April 
13,  1935  has  requested  permission  to  construct,  maintain  and 
use  a  certain  road  right  of  way  on  and  over  certain  lands  of 
the  City  and  County  of  San  Francisco  in  San  Mateo  County  now 
under  the  jurisdiction  of  the  San  Francisco  Water  Department, 
in  order  to  replace  a  private  roadway  which  will  be  destroyed 
through  the  realignment  construction  of  the  Sky  Line  Boulevard 
at  its  intersection  with  the  new  Half  Moon  Bay  Road  (recom- 
mendation of  this  Commission  for  easement  to  be  granted  by 
the  Board  of  Supervisors  to  the  State  of  California  for  such 
realignment  approved  September  24,  1934  under  Resolution  No, 
627  and  deed  granted  November  8,  1934)  and  said  General 
Manager  of  the  Water  Department  has  recommended  that  such 
permission  be  granted. 

Now,  Therefore  Be  It  Resolved,  That  the  California  Divi- 
sion of  Highways,  hereinafter  termed  the  "permittee",  be  and 
is  hereby  granted  permission  to  construct,  maintain  and  use  a 
roadway  thirty  (30)  feet  in  width  on  and  over  the  following 
described  lands  of  the  City  and  County  of  San  Francisco, 
hereinafter  termed  the  "the  City"  situate  in  the  County  of 
San  Mateo,  State  of  California,  to-wit: 

A  portion  of  the  west  half  of  the  southwest  quarter 
(W.  1/2  of  S.W.  1/4)  of  Section  13  and  the  northeast 
quarter  of  the  southeast  quarter  (N.E.  1/4  of  the  S.E. 
1/4)  of  Section  14,  Township  5  South,  Range  5,  West, 
M.D.B.  &.  M. ,  being  15  feet  on  each  side  of  the  following 
described  center  line: 

Commencing  at  a  point  on  the  northerly  right  of  way 
line  of  the  State  Highway,  said  point  being  distant  S.  47 
191  West,  166.80  feet  from  the  most  northerly  corner  of 
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parcel  3  in  that  certain  deed,  City  and  County  of  San 
Francisco  to  the  State  of  California,  dated  December 
6,  1934,  and  recorded  December  19,  193-4  in  Volumne 
642  of  Official  Records,  page  151,  San  Mateo  County 
Records,  said  point  also  being  distant  N.  83°40' 
West  212.76  feet  from  Station  "B"  340+78.00  P.O.C. 
on  the  Department  of  Public  Works'  Survey  for  the  in- 
tersection of  Skyline  Boulevard  and  the  highway  from 
Half  Moon  Bay  to  Sky  Line  Boulevard;  thence  from 
said  point  of  commencement  N.  83  40'  West  76.00  feet; 
thence  tangent  to  the  last  named  course  along  a 
curve  to  the  right,  with  a  radius  of  250  feet,  through 
an  angle  of  34  45 1 ,  a  distance  of  152.62  feet;  thence 
North  48°55'  West  102.12  feet;  thence  tangent  to 
the  last  named  course  along  a  curve  to  the  right, 
with  a  radius  of  425  feet,  through  an  angle  3©  lo' 
a  distance  of  284.10  feet;  thence  North  10°37'  West 
158.92  feet  to  an  intersection  with  the  northerly 
property  line  of  the  lands  of  the  grantor;  contain- 
ing 0«54  of  an  acre,  more  or  less 

This  permission  is  granted  subject  to  the  following  terms 
and  conditions  and  shall  not  become  effective  until  receipt  by 
this  Commission  of  a  properly  certified  copy  of  a  resolution 
to  be  passed  by  the  California  State  Highway  Commission  ac- 
cepting the  permission  herein  granted  subject  to  such  terms 
and  conditions. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities  Com- 
mission, and  is  revocable  at  any  time  at  the  will  of  this 
Commission* 

2.  The  construction,  installation,  repair  and  maintenance  of 
the  permittee's  roadway  shall  be  satisfactory  to  the  General 
Manager  of  the  San  Francisco  Water  Department. 

3«    The  permittee  shall  on  receipt  of  notice  so  to  do,  and  with 
in  such  reasonable  time  limit  as  may  be  fixed  by  said  notice, 
alter  said  roadway  to  such  extent  as  may  be  necessary  to  avoid 
interference  thereof  with  any  pipe,  pipe  line,  power  line  or 
other  structure  now  or  hereafter  constructed  by  the  City,  or 
with  any  operations  of  the  City,  or  with  any  use  by  the  City 
of  the  lands  affected  hereby;  or,  if  so  agreed  by  the  permittee 
and  the  General  Manager  of  said  Water  Department,  the  permittee 
may  pay  to  the  City  the  amount  of  any  expense  to  which  the  City 
may  be  put  as  a  result  of  such  interference. 

4.  The  permittee  shall  at  all  times  keep  the  City»s  lands  in 
safe  and  sightly  condition,  so  far  as  the  same  may  be  affected 
by  the  permittee's  operations  hereunder;  and  upon  completion 
of  said  roadway  shall  construct  and  thereafter  maintain  at  its 
expense  proper  fences  on  both  sides  thereof,  and  place  sub- 
stantial gates  thereon,  one  at  the  State  Highway  and  the  other 
at  the  intersection  of  said  roadway  with  the  present  private 
roadway  at  the  boundary  line  between  lands  of  the  City  and 
property  now  belonging  to  Julia  Morrison,  such  fencing  and  gates 
to  be  in  accordance  with  the  direction  of  and  to  the  satisfact- 
ion of  the  General  Manager  of  the  Water  Department,  aforesaid. 

5.  Neither  the  City  nor  any  commission,  board  or  officer  there- 
of shall  be  held  responsible  or  liable  for  damage  to  said 
roadway  resulting  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any  and 
all  damage  to  property  or  structures,  or  injury  or  death  to 
persons,  due  directly  or  indirectly  to  the  construction, 
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operation,  use  or  existence  of  said  roadway  within  the  City's 
lands,  and  shall  promptly  pay  any  just  claim  therefor. 

7.  In  the  event  that  the  permittee  shall  fail  to  construct 
said  roadway  within  six  (6)  months  from  and  after  the  date 
hereof,  or  shall  abandon  the  use  thereof,  or  shall  not  use 
the  same  for  any  period  of  two  consecutive  years,  or  shall 
fail,  neglect  or  refuse  to  comply  with  or  observe  any  of  the 
conditions  herein  contained,  or,  in  the  event  that  this  per- 
mission shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine, 

8.  Should  the  permittee  fail  or  neglect  to  do  within  reason- 
able time  any  work  required  to  be  done  by  the  permittee  under 
the  conditions  hereof,  the  Public  Utilities  Commission  shall 
have  the  power  to  do  said  work  at  the  expense  of  the  permittee 
which  expense  the  permittee  shall  pay  on  demand. 

9.  The  permittee  shall  have  the  right  to  extend  the  slopes 
of  cuts  and  fills  outside  of  the  above  described  30  foot 
strip,  when  necessary. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.C. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  793 

WHEREAS,  The  State  Division  of  Highways  is  now  construct- 
ing the  Alemany  Boulevard  Extension,  and  which  extension 
necessitates  relocation  of  the  present  San  Andreas  54"  Pipe 
Line  and  the  Baden-Merced  30"  Pipe  Line  of  the  Water  Depart- 
ment ;  and , 

WHEREAS,  plans  of  relocation  of  aforesaid  pipe  lines  have 
been  approved  by  the  State  Highway  Division  and  N.  A.  Eckart 
General  Manager  and  Chief  Engineer  by  letter  of  April  16, 
1935  requested  approvalof  this  Commission  as  to  relocation  of 
aforesaid  pipe  lines: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Director  of 
Property  be  and  he  is  hereby  requested  to  secure  the  passage 
by  the  Board  of  Supervisors  of  the  necessary  resolution 
granting  the  State  Highway  Division  the  privilege  of  construct- 
ing the  Alemany  Boulevard  Extension  on  condition  that  the 
Water  Department  be  furnished  the  additional  right  of  way 
required  in  adjoining  land;  that  the  Water  Department  shall 
have  the  same  rights  and  privileges  as  to  these  pipe  lines  in 
their  relocated  positions  as  it  has  with  regard  to  the  pipe 
lines  in  their  present  positions  in  so  far  as  they  lie  outside 
of  the  right  of  way  of  the  San  Francisco  Water  Department;  and 
that  the  cost  of  relocating  these  lines  be  borne  by  the  State 
Division  of  Highways. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

D.  C. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  794 

WHEREAS,  On  April  3,  1935,  E.  T.  Lesure  submitted  a  bid 
for  the  construction  of  Crystal  Springs  pipe  line  tunnels, 
known  as  San  Francisco  Water  Department  Specification  No,  74, 
in  the  amount  of  $171,170.46,  and  thereafter  it  was  found  that 
while  the  said  E.  T.  Lesure1 s  bid  was  the  lowest  of  seven  bids 
submitted,  there  was  a  difference  between  E.  T.  Lesure *w  bid 
and  the  highest  bid  of  approximately  $84,000.00  and  between 

E.  T.  Lesure1 s  bid  and  the  next  higher  bid  of  approximately 
$40,000.00,  the  said  E.  f .  Lesure  had  through  inadvertence 


592 


593 


made  a  numerical  error  in  the  preparation  of  his  bid  and  at 
wide  variance  with  other  responsible  bidders  who  submitted  bids 
of  the  project;  and, 

WHEREAS,  the  said  E.  T.  Lesure  has  requested  leave  to 
withdraw  his  bid; 

.      NOW,  THEREFORE,  BE  IT  RESOLVED,  That  by  reason  of  the 
said  E,  T.  Lesure  having  through  inadvertence  made  palpable 
mathematical  errors  in  the  preparation  of  his  bid  for  the  con- 
struction of  Crystal  Springs  Pipe  Line  Tunnels,  and  as  the 
said  E.  T.  Lesure  has  expressed  a  request  to  withdraw  said 
bid,  that  the  bid  of  E.  T.  Lesure  be,  and  the  same  is  herebv 
considered  as  withdrawn;  and, 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  of  this 
Commission  forthwith  forward  to  the  Chief  Administrative 
Officer,  the  Mayor  and  the  Controller  certified  copies  of  this 
resolution  in  accordance  with  Section  95  of  the  Charter. 

^i^l^u^^T1^10^  Mc  Callum>  seconded  by  Commissioner 
turner,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  795 

,        RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
S  ?i  an^Coimty  ?f  San  Francisco  in  pursuance  of  the  provisons 
of  the  Charter  of  the  said  City  and  County,  to-wit:  ovlsons 

FOR  THE  CONSTRUCTION  OF  THE  CRYSTAL  SPRINGS  PIPE 
LINE  TUNNELS  SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  W.  D.  74,  FEDERAL  PUBLIC  WORKS  DOCKET 
iNU»  ip-LO-5a 

£La?l  thf  same  is  hereby  awarded  to  Barrett  &  Hilp,  they  beine 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities  stated: 

Itemgscription  of  Item,  Estimated  Quantities,      Total  Amount 
  9  — ■  ■   for  Item 


$113,904.00 


1  Excavation,  4,068  linear  feet  at  Twenty 
eight  dollars  ($28.00)  per  linear  foot, 

2  Tunnel  Lining  of  steel  pipe  and  con- 
crete, 4,050  linear  feet  at  Twenty  four 

dollars  per  linear  foot  ($24.00)  97.200.00 
Total  amount  of  bid  S211.10A.00 
Sected?ther  f°r  the  ab0ve  desc^bed  work  are  hereby 

LhLr^L?rfib^LrBrL^^ii33br borne  from  the  f™**  °f  ^ 

mmeri0?hf fo?^wf^°ner  fc.Calluffl>  seconded  by  Commissioner 
*nmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  MOT  7QA 

to  be'pe'rflrmed'for  the'  Putllc^t^tf6  Pf0ll°Wi?g  PUblic  ^ 
and  Count*  of  San'  FrSc^ 
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of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  THE  MOCCASIN  SOUTH 
COTTAGES,  HETCH  HETCHY  WATER  SUPPLY  CONTRACT 
NO.  152, 

be  and  the  same  is  hereby  awarded  to  S.  C.  Giles,  Stockton, 
California,  he  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  a  lump  sum  price  of  $20,800*00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  67,500. 08, 


On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  797 


RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  acceptance 
of  deeds: 

RESOLVED,  That  the  City  and  County  of  San    Francisco  ac- 
cept a  deed  from  J,  Bt  Pilkington  to  a  pipe  line  easement 
over  that  certain  11.556  acre  tract  of  land  in  San  Mateo 
County,  California,  described  in  Decree  dated  October  29,1928 
and  recorded  October  29,  1928  in  Book  375  at  page  495,  Official 
Records  of  San  Mateo  County,  required  for  Crystal  Springs 
Pipe  Line  No.  2,  and  that  the  sum  of  $1,000.00  be  paid  for 
said  easement  from  the  1933  Water  Distribution  Bond  Fund 
Appropriation  No.  93.903.05-57. 

The  foregoing  consideration  includes  damages  to  nursery 
plants  and  trees  planted  on  said  right  of  way  and  the  cost  of 
removing  the  sprinkler  system 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  798 

RESOLVED,  That  this  Commission  hereby  approves  the  pur- 
chase of  certain  lands  hereinafter  specified,  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  the  ac- 
ceptance of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept a  deed  from  the  following  named  party  to  certain  land  in 
San  Francisco  required  for  the  Sunset  Reservoir,  and  that  the 
sum  set  forth  opposite  his  name  be  paid  for  said  land  from 
the  1933  Water  Distribution  Bond  Fund,  Appropriation  No. 
93.905.05. 

James  S.  Hennessy  $2,250.00 
Lots  8-11-15,  Block  2144. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  No.  799 

WHEREAS,  The  Chief  Engineer  and  General  Manager  of  the 
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San  Francisco  Water  Department  has  recommended  the  leasing 
of  property  under  the  control  of  the  said  Water  Department  as 
hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  lease  and 
authorizes  the  execution  of  same  as  follows: 

JAMES  ROSEWARNE: 5  acres,  more  or  less  in  the  Niles  Canon, 

Alameda  County,  bounded  by  the  southerly 
line  of  the  Niles  Canon  County  Road,  the  southerly  line  of 
the  Southern  Pacific  Co.  railroad  right  of  way  at  the  first 
bridge  over  Alameda  Creek  east  of  Niles;  the  northerly  line 
of  private  road  of  the  Western  Clay  Products  Co.;  for  picnic 
ground  and  camping  purposes  only  on  a  month  to  month  basis 
beginning  April  1,  1935  at  a  monthly  cash  rental  of  $1*00, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  800 

Whereas,  Matters  of  vital  interest  to  the  City  and 
County  of  San  Francisco  involving  disposition  of  electric 
energy  from  the  Hetch  Hetchy  Project  and  of  the  allocation 
of  Public  Works  Administration  Funds  for  the  development 
of  the  San  Francisco  Airport,  Rapid  Transit  facilities  in 
connection  with  the  construction  of  the  San  Francisco-Oakland 
Bay  Bridge  and  other  pro  ects  are  now  under  consideration 
by  Federal  Administration  authorities  in  Washington,  D.  C,  and 

WHEREAS,  In  the  judgment  of  the  Public  Utilities  Com- 
mission of  San  Francisco,  the  interests  of  the  City  will  be 
best  served  by  the  attendance  at  hearings  and  conferences 
in  Washington  of  representatives  of  this  Commission  in  con- 
nection with  all  matters  under  its  jurisdiction;  and, 

WHEREAS,  In  connection  with  the  development  of  rapid 
transit  facilities  for  this  City,  it  is  desirable  that  repre- 
sentatives of  this  Commission  investigate  the  latest  approved 
methods  of  such  rapid  transit  facilities  as  now  are  constructed 
or  are  under  construction  in  the  Cities  of  New  York  and 
Boston: 

NOW,  THEREFORE,  Be    It  Resolved  that  this  Commission  here- 
by authorizes  and  delegates  Commissioner  L.  F.  Byington, 
Manager  of  Utilities,  E.  Gt  Cahill  and  Chief  Electrical  Engin- 
eer, Paul  J.  Ost  to  represent  this  Commission  at  the  hearings 
and  conferences  in  Washington  in  all  matters  under  its 
jurisdiction  and  to  investigate  rapid  transit  facilities  in 
New  York  and  Boston. 

RESOLVED  Further  that  for  the  purpose  aforesaid,  said 
Commissioner  L.  F.  Byington,  said  Manager  of  Utilities,  E.  G. 
Cahill  and  said  Chief  Electrical  Engineer,  Paul  J.  Ost  are 
hereby  granted  permission  to  leave  the  State  of  California  com- 
mencing Wednesday  April  ZU,  1935  and  to  be  compensated  for  all 
necessary  expenditures  in  Washington  and  visits  to  New  York 
and  Boston,  said  expenditures  to  be  paid  out  of  funds  under 
control  of  this  Commission  as  allocated  by  the  Director  of 
this  Commission* s  Bureau  of  Accounting  and  approved  by  the 
Controller  of  the  City  and  County  of  San  Francisco. 

RESOLVED,  Further  that  in  event  it  is  desirable  in  the 
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judgment  of  the  Manager  of  Utilities  that  the  Manager  of 
the  Airport  B.  M.  Doolin  be  present  at  the  hearings  in 
Washington  relative  to  Airport  matters,  said  Manager  of 
Utilities  is  hereby  authorized  to  request  Mr.  Doolin* s 
presence  in  Washington,  and  this  Commission  hereby  approves 
Mr.  Doolin* s  absence  from  this  State  for  said  purposes 
and  the  payment  of  his  necessary  traveling  expenses  from 
funds  under  control  of  this  Commission  as  allocated  by  the 
Director  of  this  Commission1 s  Bureau  of  Accounting  and 
approved  by  the  Controller  of  the  City  and  County  of  San. 
Francisco. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  Director  of  Property,  under  the 
authority  of  Ordinance  No.  12.17394,  be  requested  to  rent 
that  certain  parcel  of  land  under  the  control  of  the  Munici- 
pal Railway  and  situated  on  the  northeast  corner  of  Tfest 
Portal  Avenue  and  Ulloa  Street,  on  a  month  to  month  basis, 
to  the  San  Francisco  Bank  at  a  monthly  rental  of  $10.00; 
said  lease  being  subject  to  approval  of  City  Planning  Com- 
mission. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  D. 
C. Murphy,  the  following  resolution  was  adopted  unanimously: 


WHEREAS,  on  the  15th.  day  of  July,  1934>  John  Medeiros, 
while  a  passenger  on  a  municipal  street  car,  was  injured  by 
being  struck  by  a  falling  seat  of  said  street  car;  and, 

WHEREAS,  said  John  Medeiros  brought  suit  against  the 
City  and  County  of  San  Francisco  for  $1,990.00  alleging  con- 
cussion of  the  back  of  the  head  and  neck,  headaches,  dizziness 
and  nervou  sness  caused  by  said  accident;  he  also  alleges 
severe  traumatic  injury  to  the  spinal  accessory  nerve  of  the 
right  shoulder  and  a  lighting  up  of  a  pre-existing  condition 
of  arthritis;  and, 

WHEREAS,  the  liability  of  the  City  and  County  of  San  Fran- 
cisco was  admitted  in  this  case  and    Thomas  B.  Johnson, Claims 
Manager  of  the  Municipal  Railway,  offered  said  plaintiff, 
prior  to  the  trial  of  said  action,  the  sum  of  $600.00  in 
settlement  of  his  claim  and  which  offer  was  refused  by  plain- 
tiff and  the  case  proceeded  to  trial  before  a  jury  in  the 
Municipal  Court;  and  said  jury  awarded  said  plaintiff  the 
sum  of  $1,250.00;  and  thereafter  a  motion  for  a  new  trial  was 
interposed  on  the  ground  of  excessive  damages  and,  upon  the 
hearing  of  said  motion.  Judge  Prendergast  reduced  said  judg- 
ment to  $750.00,  plus  $66.50  for  costs;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  a  successful  appeal  from  said  judgment  and  costs  cannot 
be  taken  either  in  law  or  in  fact; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Payment  of  said  sum 
of  $750.00  plus  $66.50  for  costs,  be  and  the  same  is  hereby 
at&orized  and  the  Controller  is  authorized  and  directed  to 
issue  a  warrant  in  said  sums  in  payment  thereof. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 


RESOLUTION  NO.  801 


RESOLUTION  NO.  802 
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MINUTES  OF  THE  EIGHTY  SECOND  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282,  CITY  HALL  -  B:OQ  P.  M. ,  MAY  13.  1935 


The  following  members  were  present:    Commissioners  Geo. 
.Filmer,  J.  H.  Mc  Callum,  D.  C.  Murphy  and  J.  P.  Murphy 

Vice-President  Geo.  Filmer  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J.  P.  Murphy,  the  minutes  of  the  80th.  regular  meeting  of 
the  Commission  held  April  8,  1935  and  of  the  81st,  regular 
meeting  held  April  22,  1935  were  approved. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er D,C.  Murphy,  the  following  were  approved  for  payment: 

Certificate  of  Acceptance  and  Final  Payment  dated  May  13,  1935, 
6&8"  CI  Mains  in  Excelsior  District,  SFWD  Contract  No.  69, 
Itwrie  Paving  Co.  in  amount  $2,516.05. 

Certificate  of  Acceptance  and  Final  Payment  dated  May  13,  1935, 
6&8"  CI  Mains  in  West  Section  of  the  Sunset  District, SFWD  Con- 
tract No.68-Lowrie  Paving  Co.  in  amount  $2,313.01. 

Contract  payment  dated  May  6,  1935,  University  Mound  Pipe  Line 
Completion,  SFWD  Contract  No,  65-M.J. Lynch  in  amount  $21,318.34. 

Contract  payment  dated  May  6,  1935,  University  Mound  Pipe  Line 
Completion,  Section  "B"-Sibley  Grading  and  Teaming  Co.  in 
amount  $30,009.40 

Contract  payment  dated  May  6,  1935,  Excavation  &  Embankment  of 
University  Mound  Reservoir,  SFWD  Contract  No.  64-Granfield~ 
Farrar-Carlin  in  amount  $20,678,18 

Contract  payment  dated  May  6,  1935,  12&16"  CI  Mains  in  NW  &  SW 
Section  of  City- SFWD  Contract  No.  55-W.J.Tobin  in  amount 
$9,901.49 

Certificate  of  Acceptance  and  Final  Payment  dated  May  6.  1935, 
Irvington  Portsl  Chlorinating  Plant,  SFWD  Contract  No,  67- 
Charles  A.  Bruce  in  amount  $2,427.17. 

Contract  payment  dated  May  9,  1935,  Bay  Crossing  Pipe  Line-Sec- 
tion "C" -American  Concrete  &  Steel  Pipe  Co.  in  amount  $36,283.65 

Contract  Payment  dated  May  9,  1935,  Bay  Crossing  Pipe  Line-Sec. 
tion  "A&B«-Western  Pipe  &  Steel  Co.  in  amount  $153,088.69 

Contract  payment  dated  May  9,  1935,  Timber  Trestles,  Bay  Cross- 
ing Pipe  Line-Barrett  &  Hilp  in  amount  $23,652.47,SFWD  NO.  52 

Contract  payment  dated  May  10,  1935,  Repaving  of  Street  and 
Sidewalk  openings,  SFWD  Contract  No,  60-Pacific  Pavements  Co. 
Ltd,  in  amount  $2, 27 5, 01, 
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Contract  payment  dated  May  9,  1935,  Riprapping  North  San  Andres 
Outlet  Tower-SFWD  Contract  No.  71,  Hamilton  Morton  Jr.  in 
amount  $1,693,58. 

Contract  payment  dated  May  9,  1935,  Construction  of  Lower 
Cherry  Aqueduct-HHWS  Contract  No.  151,  Kemper  Construction  Co. 
in  amount  $4,844,24. 

Contract  payment  dated  May  9,  1935,  Airport  Levee,  Piombo 
Bros.  Co.  in  amount  $9,936.00. 

Certificate  of  Acceptance  and  Final  Payment  dated  May  9,  1935, 
Dredging  Channel  for  Levee,  Airport  Contract  No.  35,  Dutton 
Dredge  Co,  in  amount  $84«15« 

RESOLUTION  NO.  803 

WHEREAS,  There  has  been  realized  a  premium  from  the  sale 
of  the  1933  Hetch  Hetchy  Dam  Bonds  in  the  amount  of 
$197,338.75,  and  said  sum  is  required  to  meet  the  costs  of 
the  City  in  the  raising  of  the  0!Shaughnessy  Dam  of  the  Hetch 
Hetchy  Project; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  request  the 
Board  of  Supervisors  to  enact  an  ordinance,  making  a  supplemen- 
tal appropriation  in  the  amount  of  $197,338.75  from  the  1933 
Hetch  Hetchy  Dam  Bond  Fund  which  moneys  are  to  be  used  for 
the  general  expenses  of  the  City  in  the  raising  of  the  Q'Shaugh- 
nessy  Dam  of  the  Hetch  Hetchy  Project. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er J.  P,  Murphy,  the  foregoing  resolution  signed  by  Commission- 
ers 'Geo.  Filmer,  J.  P.  Murphy,  J.  H.  Mc  Callum  and  D.  C. 
Murphy  under  date  of  May  6,  1935  was  ratified. 

RESOLUTION  NO.  804 

RESOLVED,  That  this  Commission  request  the  Controller  to 
transfer  $1500.00  of  the  surplus  funds  in  Appropriation  No, 
62.200,01,  Contractual  Services,  Public  Utilities  Commission, 
Bureau  of  Public  Relations  to  Appropriation  No.  62.200.00, 
Contractual  Services,  Public  Utilities  Commission-General,  to 
meet  requirements  for  the  remainder  of  the  present  fiscal  year. 

On  motion  of  Commissioner  D,  C,  Murphy,  seconded  by  Commission- 
er Mc  Callum,  the  foregoing  resolution  signed  by  Commissioners 
L.  F.  Byington,  J.  H.  Mc  Callum  and  D.  C.  Murphy  under  date  of 
April  29,  1935  was  ratified. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  805 

WHEREAS,  under  date  of  February  25,  1935,  this  Commission 
through  Resolution  No.  741  approved  order  for  extra  work  in 
connection  with  Bayshore  Highway  Crossing,  SFWD  Contract  No,  46 
in  amount  $2645.00;  and, 

WHEREAS,  L.  T.  Mc  Afee,  Chief  Engineer  and  General  Manager 
of  Hetch  Hetchy  Water  Supply  under  date  of  May  3,  1935  requested 
that  the  above  amount  be  changed  to  read  $2,650,00; 

RESOLVED,  That  Resolution  No.  741  of    February  25,  1935 
be  amended  to  read  in  amount  $2650.00  instead  of  the  aforesaid 
$2645.00, 
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On  motion  of  Commissioner  J,  P.  Murphy,  seconded  by  Commission- 
er   Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO*  806 

WHEREAS,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
property  under  the  control  of  the  said  Water  Department  as 
hereinafter  set  forth: 

NOW,  THEREFORE.  Be  It  Resolved,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes 
the  execution  of  same  as  follows: 

ASA  HULL    Westerly  portion  of  the  Belmont  Pump  Lot,  being 

that  portion  bounded  on  the  east  by  land  of  lessor 
under  lease  to  said  lessee  as  of  November  1,  1935,  on  share 
crop  terms,  the  herein  demised  portion  containing  12  acres 
more  or  less  for  the  full  term  and  period  of  six  months,  be- 
ginning May  1,  1935  at  a  cash  rental  of  $15 .00. 

FOSTER  AND  KLEISER  CO.    Lot  4-9,  Block  3564,  on  17th.  St.  near 

Prosper  St.,  San  Francisco  for  adver- 
tising purposes  only  on  a  month  to  month  basis  beginning  May 
15,  1935  at  a  monthly  cash  rental  of  $8.33» 

MILDRED  C.  MESERVE:    Commencing  at  a  point  on  the  north  line  of 

Ortega  St.  distant  easterly  thereon  29»17 
feet  from  the  intersection  of  said  line  of  Ortega  St.  with  the 
easterly  line  of  8th.  Ave.,  thence  easterly  along  said  line  of 
Ortega  St.  30  feet  more  or  less,  to  a  point;  thence  northerly 
parallel  to  the  easterly  line  of  8th.  Ave.  100  feet;  thence 
westerly  25  feet  mdre  or  less^  to. property  line  between  said 
Parcel  No,  4.9  and  land  of  said  second  party;  thence  southerly 
along  said  property  line  to  the  point  of  beginning  and  being 
that  portion  of  City  property  abutting  on  property  of  said 
second  party  at  I884  and  1898  8th.  Ave;  for  yard  and  garden 
purposes  only  on  a  month  to  month  basis  beginning  April  15, 
1935  at  a  monthly  cash  rental  of  fifty  cents  ($0.50) 

CARLOS  CAMARILLO:    Lot  No.  10  of  the  Town  of  Vallejo*s  Mills 

said  lot  having  a  frontage  of  70  feet  on 
the  east  line  of  the  main  street  of  said  town  and  an  average 
depth  of  100  feet,  more  or  less,  the  northwest  corner  of  said 
lot  being  distant  768  feet,  more  or  less,  from  the  intersection 
of  the  east  line  of  said  main  street  with  the  south  line  of  the 
county  road  from  Niles  to  Sunol. 

On  motion  of  Commissioner  D.  C,  Murphy,  seconded  by  Commission- 
er J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  807 

WHEREAS,  his  Honor,  the  Mayor,  and  the  Clerk  of  the  Board 
of  Supervisors,  on  the  11th.  day  of  July,  1931  entered  into  an 
agreement  in  behalf  of  the  City  and  County  of  San  Francisco  with 
the  trustees  of  the  Estate  of  Kate  Dillon  Winship,  whereby  the 
City  for  the  consideration  stated  in  said  agreement  was  permit- 
ted to  remove  sand  and  gravel  from  certain  lands  controlled  by 
said  trustees  in  Alameda  County,  which  sand  and  gravel  were 
used,  in  the  construction  of  the  Hetch  Hetchy  Project;  and, 

WHEREAS,  There  is  no  longer  any  need  for  the  extraction 
of  any  further  sand  and  gravel  under  the  agreement  referred  to; 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  his  honor,  the 
Mayor  and  the  clerk  of  the  Board  of  Supervisors  are  hereby- 
requested  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco  a  termination  of  the  agreement  concerning  the  use 
of  that  certain  gravel  bed  in  Corral  Hollow,  Alameda  County 
and  under  the  control  of  the  trustees  of  the  Kate  Dillon 
Winship  Estate,  which  said  agreement  was  dated  July  11,1931; 
and, 

BE  IT  FURTHER  RESOLVED,  That  a  consent  to  the  termination 
of  said  agreement  be  obtained  from  the  trustees  of  the  said 
Kate  Dillon  Winship  Estate. 

On  motion  of  Commissioner  J.  P.  Murphy #  seconded  by  Commission- 
er D.  C«  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  BOS 

RESOLVED,  That  the  Contract  for  the  Following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  county,  to-wit: 

For  the  Laying  of  the  College  Hill  Pipe  Line  From 
Reservoir  to  Duboce  Ave.,  San  Francisco  Water  De- 
partment Specification  No.  W»  D.  73 

be  and  the  same  is  hereby  awarded  to  EATON  AND  SMITH,  they  being 
the  lowest  regular  and  responsible  bidders  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 

Item  Description  of  Item,  Estimated  Quantities  Total  Amount 
No»  Unit  Price  for  Item 

1  Removal  and  delivering  of  steel  pipe  from 
the  Newark-San  Lorenzo  Pipe  Line  to  San 
Francisco,  7,770  lineal  feet  of  36  inch 
diameter  pipe  at  One  dollar  ($1.00)  per 

linear  foot  of  pipe  $  7,770.00 

2  Removal  of  lining  and  coating  from  the  steel 
pipe,  7700  lineal  feet  of  36  inch  diameter 
pipe  at  Sixty  cents    ($.60)  per  linear  foot  of 
pipe 

3  Repairing  holes  in  the  36  inch  diameter  steel 
pipe;  15  holes  at  Twelve  Dollars  ($12.00) 
per  hole 

4  Relining  and  recoating  of  steel  pipe  with 
Single  Standard  Wrapping,  7,770  lineal  feet 
of  36  inch  diameter  pipe  at  Two  dollars 
($2.00)  per  linear  foot  of  pipe 

5  Cleaning  of  30  inch  diameter  cast  iron  pipe; 
150  lengths  of  pipe  at  Six  dollars  ($6.00) 
per  length  of  pipe  of  12  feet 

6  Lining,  coating,  etc.  of  30  inch  diameter  cast 
iron  pipe;  1,800  lineal  feet  of  30  inch  diameter 
pipe  at  One  dollar  ($1.00)  per  linear  foot  of 

pipe  1,800.00 


4,662.00 
180.00 

15,540.00 
900.00 
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7  Fabrication,  lining  and  coating  of  steel 
pipe  with  Single  Standard  wrapping;  2,610 
lineal  feet  of  20  inch  diameter  pipe  at 
Five  Dollars  ($5.00)  per  linear  foot  of 

pipe  13,050.00 

8  Fabrication  of  bends.  36  roundabout  seams 
from  36  inch  diameter  steel  pipe  at  Forty 
Dollars  ($40.00)  per  roundabout  seam 

complete  1,440.00 

9  Fabrication  of  bends.    9  roundabout  seams 
from  20  inch  diameter  steel  pipe  at 
Twenty -five  dollars  ($25.00)  per  rounda- 
bout seam  complete  225.00 

10  Excavation  and  backfill  for  normal  trench, 
not  over  6  feet  below  the  street  surface 
for  36  inch  diameter  pipe;  7,4^0  lineal 
feet  at  Three  Dollars  and  Twenty  five 

cents  ($3.25)  per  linear  foot  of  trench  24,245.00 

11  Excavation  and  backfill,  for  normal  trench 
not  over  5i  feet  below  the  street  surface 
for  30  inch  diameter  pipe;  1760  lineal 
feet  at  Three  Dollars  ($3.00)  per  linear 

foot  of  trench  5,280.00 


12  Excavation  and  backfill,  for  normal  trench 
not  twer  4-3/4  feet  below  the  street  surface 
for  20  inch  diameter  pipe;  2,510  feet  at 
two  dollars  and  fifty  cents  ($2.50)  per 

linear  foot  of  trench  6,275.00 

13  Additional  excavation  and  backfill;  for  trench 
from  normal  trench  depth  to  8  feet  below  the 
street  surface;  172  cubic  yards  at  Eight 
dollars  ($8.00)  per  cubic  yard 

14  Additional  excavation  and  backfill,  for 
trench  over  8  feet  below  the  street  surface; 
153  cubic  yards  at  Ten  dollars  ($10. 00)  per 
cubic  yard 

15  Excavation  and  backfill  for  drains,  normal 
trench:  68  cubic  yards  at  Three  Dollars 
($3.00)  per  cubic  yard 

16  Excavation  and  backfill  for  blowoffs,  normal 
trench:  27  cubic  yards  at  Three  dollars 
($3.00)  per  cubic  yard 

17  Additional  pavement  removal  and  replacement; 
1,750  square  feet  at  Forty  Cents  ($0.40)  per 
square  foot 

18  Installation  of  Drains;  307  lineal  feet  at  s 
Seventy  Cents  ($.70)  per  linear  foot 

19  Installation  of  steel  pipe;  7,460  lineal  feet 
of  36  inch  diameter  steel  pipe  at  One  dollar 
and  Fifty  cents  ($1.50)  per  linear  foot  of 
pipe  1.1,190.00 

20  Installation  of  steel  pipe;  2,510  lineal  feet 
of  20  inch  diameter  steel  pipe  at  One  Dollar 

and  Sixty  Cents  ($1.60)  per  linear  foot  of  pipe  4,016.00 


1,376.00 

1,530.00 

204.00 

81.00 

700.00 
214.90 
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21    Installation  of  ca3t  iron  pipe;  1,760  lineal 
feet  of  30  inch  diameter  cast  iron  pipe  at 
Two  Dollars  ($2.00)  per  linear  foot  of  pipe 


3,520.00 


22    Making  joints-for  pipe  ano*  fittings;  1,730 
lineal  feet  bell  and  spigot  joints  at  Fifty- 
Cents  ($.50)  per  linear  foot  of  joint 


865.00 


23    Installation  of  fittings;  71,400  pounds  at 
Five  Cents  ($0.05)  per  pound 


3,570.00 


24    Repavement;  46,970  square  feet  at  Twenty 
two  cents  ($0.22)  per  square  foot 

TOTAL  AMOUNT  OF  BID 


10.333.40 
$118.967.30 


And  all  other  bids  for  the  abo.Ve  described  work  are  hereby- 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  of  the 
WATER  DISTRIBUTION  BQNDS-1933. 

On  motion  of  Commissioner  Mc  Callum.  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 


RESOLVED,  That  this  Commission  hereby  approves  the 
following  San  Francisco  Water  Department  Orders  for  Extra 
Work: 

No.  150-Granfield-Farrar-Carlin  in  amount  $500.00  for  extra 
work  involved  in  filling  old  wells  with  sand  and  gravel; 
for  operating  units  on  rolling  equipment  in  connection  with 
the  excavation  and  embankment  of  the  University  Mound 
Reservoir,  SFWD  Contract  No.  64, 

No,  627-Charles  A,  Bruce  in  amount  $126.54,  for  hauling  pipe 
from  San  Francisco;  dipping  welded  steel  tapers,  changing 
electric  heaters  to  power  circuit,  furnishing  and  installing 
miscellaneoue  hardware  and  plumbing  fixtures  in  connection 
with  the  Construction  of  the  Irvington  Portal  Chlorinating 
Plant,  SFWD  Contract  No.  67. 

No.  629-Westem  Pipe  &  Steel  Co.,  in  amount  $50.00,  for 
furnishing  and  placing  angle  rings  for  anchorage  of  Bay 
Crossing  Pipe  Line    No.  1,  SFWD  Contract  No.  46-"Section 
A&B" . 


No.  630-Barrett  &  Hilp  in  amount  $1,548.00  for  construction  of 
concrete  anchor  boxes  on  Bay  Crossing  Pipe  Lines  No.  1  and 
No.  2;  construction  of  temporary  support  under  pipe  Line  No. 
1,  near  east  shore  of  Dumbarton  Strait,  SFWD  Contract  No.  52- 
Timber  Trestles. 

No.  631-M.  J.  Lynch  in  amount  $396.00  installing  3"  layer  of 
crushed  rock  for  about  1800  feet  on  Harrison  St.  in  accord- 
ance with  requirement  of  California  State  Highway  Commission, 
SFWD  Contract  No.  65-Laying  of  University  Mnd  Pipe  Line 
completion  from  Brannan  to  Broadway,  Section  "A". 

No.  628-E.  T.  Lesure  in  amount  $1,880.41  for  furnishing  and 
delivering  597  feet  of  2j»  pipe;  extra  costs  of  forms  and 
concrete  due  to  change  of  spillway  wall,  extra  cost  of  placing 
steel  reinforcing;  extra  cast  iron  pipe;  installing  Venturi 
meter;  extra  braces  on  aerator  pipe;  installing  blow-off  pipe; 
moving  boulders,  extra  work  protecting  copper  seal;,  SFWD 
Contract  No.  47-Calaveras  Aerator. 


RESOLUTION  NO.  809 
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On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
J. P. Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  810 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of    Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  the  following  named  party  to  certain 
land  in  San  Francisco  required  for  the  Sunset  Reservoir,  and 
that  the  sum  set  forth  opposite  his  name  be  paid  for  said 
land  from  the  1933  Water  Distribution  Bond  Fund,  Appropriation 
No.  93.905.05: 

Michael  Glaser  $250.00 
Lot  26, Assessor* s  Block  2109 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission 
er  J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  811 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  acceptance 
of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept a  deed  from  Burnett  Building  and  Loan  Association  to  a 
right  of  way  easement  across  Lot  30,  Assessor's  Block  6309, 
San  Francisco,  required  for  Crystal  Springs  Pipe  Line  No.  2; 
and  that  the  sum  of  $437 #85  be  paid  for  said  easement  from 
the  1933  Water  Distribution  Bond  Fund,  Appropriation  No. 
93.903.05-57. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  812 

RESOLVED,  That  this  Commission  recommends  extension  of 
time  to  April  1,  1936  for  furnishing  water  to  the  property  of 
R.  L.  Price  et  ux.  in  Tuolumne  County,  and  requests  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
to  adopt  the  following  resolution  authorizing  said  extension: 

WHEREAS,  The  City  and  County  of  San  Francisco  under 
authority  of  Resolution  No.  25034  (New  Series)  of  the  Board  of 
Supervisors  accepted  a  certain  deed  dated  January  26,  1926, 
from  R.  L.  Price  et  ux.  to  a  subsurface  easement  for  a  portion 
of  the  foothill  tunnel  of  the  Hetch  Hetchy  Aqueduct;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
if  the  natural  flow  of  water  in  any  springs  on  the  land  of  the 
Grantor  shall  disappear  or  diminish  the  City  shall  furnish  the 
Grantor  a  continuous  supply  of  water  sufficient  for  the  do- 
mestic irrigation  and  stock  watering  requirements  of  the 
Grantor;  and, 


603 


I 


WHEREAS,  said  deed  provides  a  time  limit  for  the  as- 
certainment of  the  amount  of  any  damage  which  may  be  caused 
by  the  disappearance  of  diminution  of  the  natural  flow  of 
water  in  said  springs;  and, 

WHEREAS,  said  time  limit  was  extended  to  April  1,  1935 
by  Resolution  No.  141-4  of  this  Board;  and, 

WHEREAS,  said  R.  L.  Price,  et  ux.  have  requested  a 
further  extension  of  said  time  limit  to  April  1,  1936;  and, 

WHEREAS,  The  Public  Utilities  Commission  has  recommen- 
ded the  extension  of  said  time  limit  to  April  1,  1936. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the 
Cleric  of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  on  behalf  of  the  City  and  County  of  San 
Francisco  duplicate  counterparts  of  a  written  agreement 
between  R.  L.  Price  et  ux.  and  the  City  and  County  of  San 
Francisco,  a  municipal  corporation,  extending  said  time 
limit  of  said  deed  to  April  1,  1936,  subject  to  all  con- 
ditions contained  in  said  deed,  except  as  expressly  modified 
in  said  agreement. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  813 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
to  pass  the  necessary  resolution  or  resolutions  authorizing 
and  directing  the  City  Attorney  to  commence  proceedings  in 
eminent  domain  for  the  acquisition  of  rights  of  way  for 
Crystal  Springs  Pipe  Line  No.  2,  between  Millbrae  and  the 
San  Francisco-San  Mateo  County  Line,  San  Mateo  County, 
California.  ' 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  814 

RESOLVED,  That  the  contract  for  the  following  work  to  be 
performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  in  pursuance  of  the  provisions 
of  the  Charter  of  said  City  and  County,  to-wit: 

CONSTRUCTION  OF  FENCES  AT  SHAFTS  IN  THE 
COAST  RANGE  DIVISION,  HETCH  HETCHY  AQUE- 
DUCT-H.  H.  W,  S.  CONTRACT  NO.  154 

be  and  the  same  is  hereby  awarded  to  Kamlan  Fence  Co.,  the 
decision  to  award  being  reached  by  drawing  lots,  the  Kamlan 
Fence  Co.  and  seven  others  having  submitted  identical  bids. 
Contract  is  awarded  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantity      Total  Amount 
,No.    Unit  Prices  for  Item 

1    Fence,  1350  linear  feet,  at  One  Dollar 
Forty  two  cents  and  seven  mills  ($1,427) 
per  linear  foot  $  1,926.45 
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2  Corner  posts,  4  posts  at  Eleven  Dollars 

Seventy  three  cents  C$11.73)  per  post  46*92 

3  End  posts  and  gate  posts,  8  posts  at  Eight 
Dollars,  Seventy  five  cents  ($8.75)  per 

post  70.00 

4  10-foot  swing  gates,  4  gates  at  Forty 
Nine  Dollars  Sixty  five  and  three  quarters 

cents  ($49.6575)  Per  8ate  ,  198.6?, 

Total  amount  of  bid  §2, 242.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  68-234-7. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
Missioner  Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  815 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  of  the  City  and  County  of  San  Francisco  to 
transfer  surplus  in  amount  $400.00  from  Appropriation 
No.  64.103.00,  Wages -San  Francisco  Airport  to  Appropriation 
No.  64.300.00  Materials  and  Supplies,  San  Francisco  Airport. 


On  motion  of  Commissioner  P.  C.  Murphy,  seconded  by  Commission 
er  J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  816 


BE  IT  RESOLVED,  That  by  reason  of  the  Forest  Supervisor 
of  the  Stanislaus  National  Forest,  through  which  the  Hetch 
Hetchy  Railroad  operates,  issuing  orders  requiring  fire  lines 
to  be  dug  on  each  side  of  the  track  through  the  forest,  the 
removal  of  snags,  brush,  logs,  the  cutting  of  all  trees  over 
a  certain  height,  and  doing  other  things  and  observing  rules 
as  specified  tfy  the  Supervisor  in  his  order  of  May  8,  1935, 
before  the  operation  of  the  Hetch  Hetchy  Railroad  may  be 
continued  after  June  1,  1935,  and  that  the  conditions  im- 
posed by  the  Supervisor  were  not  anticipated  at  the  time  the 
Sierra  Railway  Co.  of  California  contracted  with  the  Com- 
mission to  operate  a  railroad  over  the  Hetch  Hetchy  System, 
and  that  the  work  ordered  by  the  Supervisor  of  Stanislaus 
National  Forest  must  be  completed  by  June  1,  1935,  but  the 
time  within  which  to  advertise  for  bids  to  do  the  work  re- 
quired is  too  short  and  it  is  necessary  that  shipments  be 
made  over  the  Hetch  Hetchy  System  in  order  to  convey  supplies 
materials  and  equipment  for  the  rasing  of  01 Shaughnessy 
Dam,  and  as  the  Commission  has  exacted  from  the  contractor 
undertaking  the  raising  of  the  0! Shaughnessy  Dam  that  all 
materials  and  supplies  be  shipped  over  the  Hetch  Hetchy 
Railway  System  and  the  said  contractor  heretofore  is  now 
and  will  continue  to  send  carloads  of  equipment,  materials 
and  supplies  for  shipment  over  the  Hetch  Hetchy  System 
and  unless  the  system  is  in  condition  to  accomodate  these 
supplies  the  City  and  County  of  San  Francisco  may  be  held 
answerable  for  damages,  the  amount  of  which  it  is  impossible 
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at  this  time  to  determine,  it  is  necessary  that  the  Hetch 
Hetchy  System  be  placed  in  a  condition  to  operate  in  order 
to  protect  the  property  of  the  City,  as  a  failure  to  be 
in  a  position  to  move  shipments  as  required  by  the  Contractor 
raising  O'Shaughnessy  Dam  may  imperil  the  portion  of  the 
dam  under  construction,  an  emergency  actually  exists  to 
protect  this  valuable  property  of  the  City  and  County. 

BE  IT  FURTHER  RESOLVED,  That  an  sgreeement  be  entered 
into  with  the  Sierra  Railway  Co.  of  California,  under  the 
terms  of  which  it  agrees  to  undertake  to  clear  away 
of  the  grass,  brush,  trees  and  logs  adjacent  to  the  Hetch 
Hetchy  Railway  right  of  way  through  the  Stanislaus  National 
Forest  as  is  required  by  the  order  of  the  Supervisor  of  the 
National  Forest,  dated  May  8,  1935,  and  for  such  service 
will  be  paid  all  costs  of  labor  and  material  employed  in 
doing  the  said  work  plus  10  per  cent  of  all  costs  of  labor 
and  material  so  employed.    In  said  agreement  it  shall  be 
specified  that  all  work  must  be  done  at  a  cost  of  $6,000.00 
and  in  ho  cmnt  to  fexeied  if  10  ,000. 00 

AND  IT  IS  HEREBY  FURTHER  RESOLVED,  That  the  State 
Engineer  of  the  Federal  Emergency  Administration  of  Public 
Works  be  notified  of  the  contract  herein  authorized  to  be 
entered  into  and  that  he  be  requested  to  obtain  from  the 
Federal  Emergency  Administrator  of  Public  Works  consent  to 
enter  into  the  contract  herein  stated.    The  secretary  of 
this  Commission  shall  forthwith  send  to  the  Controller 
a  certified  copy  of  this  Resolution. 

On  motion  of  Commissioner  Mc  Galium, seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  817 

RESOLVED  by  this  Commission  that  L.  T.  Mc  Afee,  Chief 
Engineer  and  General  Manager  is  hereby  directed  to  draw  plans 
and  specifications  and  to  advertise  for  bids  in  connection 
with  fill  at  the  San  Francisco  Airport. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  818 

WHEREAS,  Mr.  Ted  Kolkmann  of  8-40  UlloaSt.,  San  Francisco 
has  filed  claim  in  amount  $145.30  against  the  San  Francisco 
Water  Department  for  damages  to  radio  stock  and  equipment; 
and, 

WHEREAS,  investigation  discloses  that  under  date  of 
February  21,  1935  water  from  a  three  inch  main,  carrying 
a  great  quantity  of  sand  flooded  claimant* s  basement  as  a 
result  of  break  in  line;  and, 

WHEREAS,  there  is  no  fault  or  negligence  on  part  of 
claimant  and  Mr.  N.  A.  Eckart,  General  Manager  and  Chief 
Engineer  of  Water  Department  has  recommended  payment  of 
claim: 

RESOLVED,  That  claim  of  Ted  Kolkman  in  amount  $145.30 
be  and  the  same  is  hereby  approved  for  payment. 
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On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by 
Commissioner  D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  819 

WHEREAS,  Alfredo  Rossi  &  Co.  of  627  Vallejo  St.,  San 
Francisco  has  filed  claim  against  the  San  Francisco  Water 
Department  in  amount  $54-00  for  damages  to  miscellaneous 
groceries;  and, 

WHEREAS,  investigation  discloses  that  a  quantity  of 
merchandise  in  basement  of  claimant  was  damaged  through  \:/ater 
from  three  unused  services  of  the  Water  Department  that 
were  plugged  but  not  shut  off  at  the  main  which  permitted 
water  to  enter  basement  through  the  area  wall;  and 


RESOLVED,  That  claim  of  Alfredo  Rossi  &  Co.  in  amount 
$54.50  be  and  the  same  is  hereby  approved  for  payment. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  820 

WHEREAS,  it  appears  that  Helen  He skins  secured  a  judg- 
ment based  upon  a  verdict  against  the  City  and  County  of  San 
Francisco  for  a  street  car  accident  and  that  an  appeal  was 
taken  by  the  City  and  County  of  San  Francisco  upon  which  there 
is  due  to  date  a  sum  slightly  in  excess  of  Three  Thousand 
Eight  Hundred  ($3,800.00)  Dollars,  and  Deputy  City  Attorney 
henry    Heidelberg  has  recommended  settlement  of  said  case  in 
tne  sum  of  Two  Thousand  Seven  Hundred  ($2,700.00)  Dollars: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  ana  he  is  hereby  authorized  to  supply  compromise  and 

(to  7nnSnn?        f  for  the  Sum  of  Two  fkousand  Seven  Hundred 
U2, 700. 00)  Dollars,  and  the  Controller  is  hereby  authorized 

su™  S  dr?V  war3:ant  in  Payment  of  said  compromise 

sum  of  Two  Thousand  Seven  Hundred  ($2,700.00)  Dollars. 

Hearing  relative  to  request  of  San  Francisco  Police  Com- 
mission for  use  of  approximately  6  acres  of  land  on  the  north 
shore  of  Lake  Merced  to  be  used  as  a  training  school  for  the 
Police  Department, 

Mr.  Roche  appeared  in  behalf  of  the  Police  Commission;  Mr. 
Rosenthal,  Mr.  Brown  of  the  San  Francisco  Chamber  of  Com- 
merce and  Mr.  Mills  spoke  supporting  Mr.  Roche. 

Mrs.  Dolan  and  Mrs.  Gardenmeyer  speaking  for  equestrians  voiced, 
opposition  to  the  plan. 

The  matter  was  taken  under  advisement  by  the  Commission.  j 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 

607  Secreteix^ 


) 

/ 

) 


/ 


608 


MINUTES  OP  THE  EIGHTY  THIRD  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282,  CITY  HALL  -  8:00  P,  MM  MAY  27,  1935 


The  fallowing  members  were  present:  Commissioners  L.  F, 
Byington,  Geo.  Filmer,  J.  H,  Mc  Callum,  D.  C.  Murphy  and 
J,  P,  Murphy. 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  minutes  of  the  82nd.  regular 
meeting  of  the  Commission  held  May  13,  1935  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  was  approved  for  payment : 

Certificate  of  Acceptance  and  Final  Payment  dated  May  20,1935 
Laying  of  6&8"  CI  Mains  in  area  from  Division  St,  to 
Esmeralda  Ave.  and  from  Mission  to  Iowa  St.,  SFWD  Contract 
No.  51,  Pacific  Pavements  Co.  in  amount  $2,933,72. 

On  motion  of  Commissioner  D,  C,  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  821 

RESOLVED,  That  the  Controller  is  hereby  requested  to 
draw  his  warrant  in  favor  of  the  Treasurer  of  the  United 
States  in  the  amount  $250,000.00,  which  said  amount  of 
money  is  to  be  used  by  the  United  States  Department  of  the 
Interior  in  constructing  roads  in  the  Yosemite  National  Park 
in  conformity  with  the  terms  of  the  Raker  Act  and  that  cer- 
tain document  dated  at  Washington,  the  8th.  day  of  December 
1930,  between  the  Secretary  of  the  Department  of  the 
Interior  of  the  United  States  and  representatives  of  the 
City  and  County  of  San  Francisco, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D#  C,  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  822 

WHEREAS,  This  Commission  under  date  of  May  13,  1935 
approved  through  Resolution  No.  806,  lease' of  sign  board 
space  to  Foster  &  Kleiser  Co.  on  17th.  St.,  San  Francisco 
in  amount  $8.33  per  month;  and, 

WHEREAS,  aforesaid  lease  should  read  $0,833  per  month 
or  $10,00  per  year; 

RESOLVED,  That  aforesaid  Resolution  No.  806  adopted 
under  date  of  May  13,  1935  is  hereby  amended  to  read  $0,833 
per  month  or  $10.00  per  year. 

On  motion  of  Commissioner  D,  C,  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  823 
RESOLVED,  That  this  Commission  request  that  the  balance 
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of  appropriation  No.  64.500,00  amounting  to  $4,700,00 
Airport  Buildings  and  Structures  be  alloted  for  the  present 
quarter  to  provide  funds  for  the  purchase  of  materials  to 
be  used  for  laying  of  a  new  sewer  line,  sumps  on d  for  in- 
stalling a  new c  onvenience  station  at  the  south  end  of 
hangar  buildings-the  labor  necessary  for  the  performance 
of  this  work  to  be  provided  by  S,E.R.A.    The  S,E#R#A.  pro- 
ject  is  already  approved. 

On  motion  of  Commissioner  D.  C,  Murphy,  seconded  by  Com- 
missioner J.  H,  Mc  Galium,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO,  824 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution  authorizing 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  the  following  named  party  to  certain 
land  in  San  Francisco,  required  for  the  Sunset  Reservoir, 
and  that  the  sum  set  forth  opposite  his  name  be  paid  for 
said  land  from  the  1933  Water  Distribution  Bond  Fund 
Appropriation  No.  93.905,05, 

Louise  C,  Bemmerer  and  Freda  A,  Bemmerer      $  700,00 
Lot  31,  Assessors  Block  2108 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D,  C,  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  825 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
grants  an  extension  of  thirty  (30)  days  to  Pacific  Pavements 
Co.  Ltd.  in  which  to  complete  contract  SFWD  NO,  51,  Laying 
6&8"  CI  Mains  in  area  from  Division  St.  to  Esmeralda  Ave. 
and  from  Mission  to  Iowa  Streets;  period  of  delay  due  to 
change  of  hours  for  the  servicemen  of  the  Water  Department 
causing  above  mentioned  delays  to  said  Pacific  Pavements 
Co.  Ltd, 

On  motion  of  Commission  D,  C,  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  826 

RESOLVED  That t his  Commission  request  the  Controller 
to  transfer  the  unused  portion  of  allotment  in  Appropriation 
No.  65.913.35.  Replacement  Job.  1226-Geary  and  Jones  Streets, 
amounting  to  $35.69  tt  Appropriation  No.  65.913.21,  Munici- 
pal Railway. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  827 

RESOLVED,  That  this  Commission  request  the  Controller 
to  transfer  the  unused  portion  of  allotment  in  Appropriation 
No.  65.913.32,  Replacement  Potrero  Avenue  between  Division 
and  Army  Streets,  amounting  to  $1,986.74  to  Appropriation 
No.  65.913,00-Municipal  Railway  Depreciation  Fund, 
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On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er* Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  828 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  for  the  quarter  ending  June  30,  1935, 
$1,258,81  being  the  unalloted  balance  in  Appropriation  No. 
66.400,00-Equipment-San  Francisco  Water  Department. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
D,C#Murphy,  the  following  resolution  was  adopted  unanimous- 

iy: 

RESOLUTION  NO.  829 

RESOLVED,  That  this  Commission  request  the  Controller 
to  allot  for  the  quarter  ending  June  30,  1935,  $23,115,94 
being  the  unalloted  b a lance  in  Appropriation  No.  66.900.01, 
Service  of  other  (Hetch  Hetchy  Water  Supply)  Department. 

On  motion  of  Commissioner  D,  Ct  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  850 

WHEREAS ,  Christ  Eisenhut  of  180  Leland  Avenue,  San 
Francisco,  California,  has  requested  permission  to  fence 
and  use  for  horticultural  and  agricultural  purposes,  solely 
and  only,  certain  lots  of  the  City  and  County  of  San  Fran- 
cisco now  under  the  control  of  the  San  Francisco  Water  De- 
partment, and  the  General  Manager  of  said  Water  Department 
has  recommended  that  such  permission  b e  granted  in  order 
to  prevent  the  dumping  of  w aste  and  g arbage  on  said  lots: 

THEREFORE,  BE  IT  RESOLVED,  That  Christ  Eisenhut,  here- 
inafter called  the  permittee  be  and  is  hereby  granted 
permission  to  use  solely  and  only  for  horticultural  and 
agricultural  purposes  the  following  described  lands  of  the 
City  and  County  of  San  Francisco,  hereinafter  called  the 
"City"  situate  in  said  City  and  County,  to-wit: 

Being  a  portion  of  Parcel  No.  41  "Reiss  Tract  Lots",  as 
described  in  that  certain  deed  from  Spring  Valley  Water 
Company,  to  the  City  and  County  of  San  Francisco,  dated  March 
3,  1930  and  recorded  on  the  same  date  in  the  office  of 
the  County  Recorder  of  Sm  Francisco  County  in  Liber  2002 
of  Official  Records  at  Page  1  et  seq. ,  and  being  more  par- 
ticularly Lots  numbered  11  and  12  fronting  on  Leland  Avenue 
and  Lots  numbered  30  and  31  fronting  on  Raymond  Avenue  in 
Assessor's  Block  numbered  6247. 

This  jd  rmission  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  receipt  by  this 
Commission  of  a  certified  copy  of  this  resolution  with  en- 
dorsement thereon  signed  by  said  permittee  accepting  said 
permission  subject  to  said  conditions. 

1.    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of 
the  said  Commission. 

2#    The  use  of  the  property  by  said  permittee  shall  be 
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limited  exclusively  to  agricultural  and  horticultural 
purposes;  no  trees  or  large  shrubs  shall  be  planted  thereon, 
and  no  structures  of  any  kind,  except  fencing  on  the 
boundaries  thereof,  shall  be  erected  thereon.     Pipe  in- 
spector and  other  representatives  of  the  San  Francisco 
Water  Department  shall  be  permitted  to  pass  through  the 
said  property  at  any  and  all  times. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  remove  at  his  own  expense  said  fences,  also  any 
plant  or  plants,  to  such  extent  as  may  be  necessary  to 
avoid  interference  thereof  with  any  pipe,  pipe  lines, 

power  lines  or  other  structures  now  or  hereafter  constructed 
by  the  City,  or  with  any  operations  of  the  City  or  with  any 
use  by  the  City  of  the  land  affected  hereby  or,  if  so 
agreed  by  the  permittee  and  the  General  Manager  of  the  San 
Francisco  Water  Department,  the  permittee  may  pay  to  the 
City  the  amount  of  any  expense  to  which  the  City  may  be  put 
as  a  result  of  such  interference. 

4.  The  permittee  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may  be 
affected  by  the  permittee's  operations  hereunder. 

5.  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  structures  or  property,  or  for  injury 
or  death  to  persons,  due  directly  or  indirectly  to  his 
occupation  and  use  of  the  City^s  lands  herein  described 
and  shall  promptly  pay  any  just  claim  therefor. 

6.    Neither  the  City  nor  any  Commission,  Board  or  Officer 
thereof  shall  b e  held  responsible  or  liable  for  damage  to 
any  fencing  or  to  any  crops  on  said  herein  described  lands. 

7.  The  permittee  shall  hold  the  City  free  and  harmless 
from  liens  of  every  kind  and  nature,  and  ffrom  claims  for 
damage  of  any  kind  whatsoever. 

8.  In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  for  a  period  of  one  year,  or  shall  fail  or 
neglect  or  refuse  to  comply  with  any  of  the  conditions  here- 
in contained,  or  in  the  event  that  this  permission  be  re- 
voked, then  all  rights  of  the  permittee  hereunder  shall 
forthwith  cease  and  determine. 

9.  The  permittee  shall  mark,  at  his  own  expense,  the  loca- 
tion of  the  present  pipe  line  which  crosses  said  lot  and 
shall  not  use  any  plow,  pick  or  other  sharp  implement  over 
or  near  s  aid  pipe  line,  and  shall  be  held  strictly  account- 
able for  any  damage  to  s  aid  pipe  line  due  in  any  manner 

to  his  occupancy  and  use  of  the  herein  described  premises. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  851 

WHEREAS,  request  has  been  made  by  Manuel  F.  Colhf 
of  Stinol,  Alameda  County,  a  tenant  of  the  San  Francisco 
Water  Department  under  a  share  crop  lease  dated  November  1, 
1933  and  approved  by  this  Commission  on  October  23,  1933, 
under  Resolution  No.  371  to  sublet  about  50  acres  of  his 
leasehold,  which  he  had  prepared  for  summerf allow  for  the 
present  season  to  Y,  Inouye,  an  American  citizen  of  San 
Jose,   California;  it  being  understood  and  agreed  that  the 
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sum  of  One  Hundred  Seventy  five  dollars  ($175,00)  shall  be 
paid  to  the  San  Francisco  Water  Department  immediately 
upon  execution  of  said  sub-lease,  and  the  General  Manager 
of  the  San  Francisco  Water  Department  has  recommended  that 
such  permission  be  granted, 

THEREFORE,  BE  IT  RESOLVED,  That  Manuel  F,  Coelho,  of 
Sunol,  California  a  tenant  of  the  San  Francisco  Water  De- 
partment under  a  share  crop  lease  dated  November  1,  1933 
and  approved  by  this  Commission  on  October  23,  1933,  under 
Resolution  N0,  371,  be  and  is  hereby  permitted  to  sublet 
about  50  acres  of  his  leasehold,  which  he  had  prepared  for 
summerfallow  for  the  present  season,  to  Y,  Inouye,  an 
American  citizen,  of  San  Jose,  California,  for  the  purpose 
of  growing  a  crop  of  tomatoes  solely  and  only;  it  being 
understood  that  said  Manuel  F#  Coelho  will  pay  to  the 
San  Francisco  Water  Department  immediately  upon  execution 
of  his  lease  with  said  sub-tenant  the  sum  of  One  Hundred 
Seventy  five  dollars  ($175.00)  for  the  privilege  of  sub- 
letting said  50  acres,  also,  that  said  sub-tenant  will  be 
bound  by  all  terms  and  conditions  of  the  aforesaid  lease 
between  Manuel  P,  Coelho  as  lessee  and  the  City  and  County 
of  San  Francisco,  as  lessor. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  852 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
to  enact  the  necessary  ordinance  authorizing  the  Director 
of  Property  to  arrange  for  leasing  certain  San  Francisco 
Water  Department  land  in  San  Mateo  County  for  radio 
receiving  station  purposes. 

On  motion  of  Commissioner  D.  C,  Murphy,  seconded  by  Com- 
missioner Mc  Cailum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  855 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller of  the  City  and  County  of  San  Francisco  to  transfer 
surplus  in  Appropriation  No.  63.231.01  in  amount  $6,000,00 
to  Appropriation  No.  63.231.01-1,  Lighting  of  Public 
Streets-to  cover  the  extra  lighting  ordered  during  the 
month  of  December,  1934, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,   the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  854 

RESOLVED,  That  this  Commission  request  the  Controller 
for  an  additional  allotment  in  Appropriation  No,  63.509,02 
in  amount  $1,100,00  to  rearrange  circuits,  furnish  and 
install  a  bank  of  transformers  at  San  Francisco  Airport  to 
enable  City  to  take  delivery  of  both  lighting  and  power 
current  at  one  central  point. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  835 

RESOLVED,  That  this  Commission  request  the  Controller 
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for  an  additional  allotment  in  Appropriation  No.  63,509.02 
in  amount  $492.16  to  purchase  from  the  Pacific  Gas  and 
Electric  Co,  service  wires  and  other  fixtures  leading  to 
warning  lights  and  traffic  beacons. 

On  motion  of  Commissioner  D*  C,  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  836 

BE  IT  RESOLVED,  That  by  reason  of  the  delay  in 
delivery  of  Hetch  Hetchy  water  into  Crystal  Springs  it 
became  necessary  On  or  about  October  27,  1934  to  re- 
install transformers  owned  by  the  Pacific  Gas  and  Electric 
Co,  at  the  Pleasanton  Wells  in  order  to  properly  and 
efficiently,  immediately  set  in  operation  pumps  of  the  Water 
Department  at  said  wells,  and  that  the  General  Manager  and 
Chief  Engineer  of  the  Water  Department  notified  the  Manager 
of  Utilities  and  this  Commission  that  by  reason  of  weather 
conditions  there  was  insufficient  water  to  meet  the  needs 
of  the  residents  of  San  Prancisc®;  the  Commission  thereupon 
considered  such  conditions,  and  do  hereby  declare  said 
conditions  to  have  been  an  emergency  and  did  and  do  hereby 
affirm  their  actions  in  granting  permission  to  the  General 
Manager  of  the  Water  Department  to  issue  a  work  order  to  the 
Pacific  Gas  and  Electric  Co.  to  reconnect  the  transformers 
which  work  is  hereby  declared  to  be  an  emergency,  as  de- 
fined by  Contract  Procedure  Ordinance  No.  9,0871, 

BE  IT  FURTHER  RESOLVED,  That  the  cost  of  making  the  re- 
installation by  the  Pacific  Gas  and  Electric  Co.  in  the  sum 
of  $650,00  is  hereby  approved  and  the  Controller  is  re- 
quested to  ja  y  the  same  out  of  revenues  of  the  Water  Depart- 
ment, 

On  motion  of  Commissioner  D#  C,  Murphy,  seconded  by 
Commissioner  Mc  Callum,  the  following  resolution  was  adopted 
unanimously! 

RESOLUTION  NO.  857 

RESOLVED,  That  this  Commission  request  the  Controller 
to  transfer  surplus  in  Appropriation  No#  67.101,00-Permanent 
Salaries    to  the  Appropriation  numbers  and  amounts  listed; 
funds  needed  for  routine  maintenance. 

Appro.  No,  67,200,00  in  amount  f 1,400,00 

"              67,200,15            "  300.00 

"              67.200.16            "  200,00 

tt              67.200.18            "  300.00 

"             67,200.19            "  50.00      $  2,250.00 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  838 


RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  aid  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  the  following  named  parties  to  c  ertain 
land  in  San  Francisco,  required  for  the  Sunset  Reservoir, 
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and  that  the  sum  set  forth  opposite  their  names  be  paid 
for  said  land  from  the  1933  Water  Distribution  Bond  Fund 
Appropriation  No,  93. 905 « 05. 

Annie  Leone  and  Giovanni  B,  Leone  $1, 400,00 

Lot  5,  Assessor's  Block  No,  2108 

On  motion  of  Commissioner  Pi Imer  and  seconded  by  Commission- 
er Dt  C,  Murphy,  the  following  resolution  was  adopted  un- 
animously: 

RESOLUTION  NO.  839 

RESDLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  draft  an  ordinance  authorizing  at 
public  auction  the  sale  of  the  following  described  parcel 
of  land  under  the  control  of  the  Sai  Francisco  Water  De- 
partment , 

Beginning  at  the  northeast  corner  of  Lot  3,  Block  7,  as 
per  "Map  of  School  House  Homestead  Association  situate  in 
the  First  Township,  San  Mateo  County",  recorded  July  10, 
1872,  in  Book  1,  of  Maps,  at  Page  9,  San  Mateo  County 
Records;  running  thence  southerly  along  the  westerly  line  of 
Briggs  Street,  134  feet;  thence  northwesterly  in  a  straight 
line  819' feet  more  or  less  to  a  point  on  the  northerly  line 
of  Lot  4,  in  said  Block  7,  distant  easterly  thereon  67 
feet  from  the  east  line  of  Clara  Street;  thence  easterly 
along  the  northerly  line  of  Lots  4  and  3,  173  feet  to  the 
point  of  beginning. 

On  motion- of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  840 

RESOItfED,  That  a  contract  be  entered  into  with  Henry 
V,  Fuse  to  inspect  the  materials  and  the  construction  in- 
stalled by  the  contractors  on  the  submarine  sections  of  the 
Bay  Crossing  Pipe  Line  #2  of  the  Water  Distribution  System 
and  to  determine  the  fitness  of  the  structures  to  be  laid 
from  and  to  and  at  the  bottom  of  the  Bay,    The  said  em- 
ployment of  Henry  V,  Fuse  wi  11  not  continue  beyond  a  period 
of  six  months  and  shall  be  terminated  at  the  will  of  the 
Engineer  of  the  Commission,    The  s  alary  to  be  paid  said 
Henry  V#  Fuse  shall  be  the  sum  of  $425,00  per  month-  which 
sum  is  hereby  s  et  aside^  and  the  Controller  is  hereby  re- 
quested to  pay  said  sum,  not  to  exceed  the  psriod  specified, 
out  of  Appropriation  N0,  93, 902, 04-54 , 

BE  IT  FURTHER  RESD  WT£Dg  That  upon  the  execution  of 
the  contract,  that  Workmen's  Compensation  Insurance  be 
applied  for  and  caused  to  be  issued  holding  blameless  the 
City  and  County  of  San  Francisco,  its  agents  or  representa- 
tives from  any  liability  incident  to  the  services  performed 
by  the  said  Henry  V.  Fuse,  and  that  the  premium  for  said 
insurance  be  paid  for  out  of  Appropriation  Not  93,902,04-54* 

On  motion  of  Commissioner  D«  C,  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously  j 

RESOLUTION  NO.  841 

RESOLVED,  That  E#  Gt  Cahill,  Manager  of  Public 
Utilities,  be  and  he  isf  hereby  authorized  to  obtain  the 
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services  of  Robert  C*  Ridgway  and' A*  Brandy,  Civil 
Engineers  of  the  City  of  New  York,  for  the  purpose  of 
obtaining  from  them  reports,  studies  and  recommendations 
as  to  the  proposed  rapid  transit  improvements  made  nec- 
essary by  the  contruction  of  the  Bay  Bridges,  together 
with  an  estimate  or  check  on  the  estimate  of  the  cost  of 
the  construction  of  said  improved  facilities;  and, 

RESOLVED,  That  the  amount  to  bo  paid  to  said  Robert 
C*  Ridgway  for  his  said  services  shall  be  Two  Hundred 
($200*00)  Dollars  per  day,  and  to  said  A*  Brandy  shall  be 
One  Hundred  ($100*00)  Dollars  per  day,  aid  costs  of  their 
transportation  from  New  York  to  Sai  Francisco  and  r eturn,  and 
living  expenses  while  in  San  Francisco  and  engaged  on  said 
reports,  studies,  recommendations  and  estimate* 

RESOLVED,  That  it  is  estimated  that  the  total c ost  of 
said  service,  including  said  expenses,  will  not  exceed  the 
sum  of  Seven  Thousand  ($7, 000*00)  Dollars  and  the  same  shall 
be  payable  from  Appropriation  No*  65*201*00 

On  motion  of  Commissioner  D#  C*  Murphy,  seconded  by  Com** 
missioner  Filmer,  the  following  resolution  was  adopted  unani- 
mously ; 

RESOLUTION  NO,  842 


BE  IT  RESQL¥ED,  THAT  for  the  purpose  of  maintaining  law, 
order  and  protecting  City  property  during  the  construction 
of  raising  O'Shaughnessy  Dam  that  the  United  States  Govern- 
ment is  hereby  requested  to  retain  two  United  States' Rangers 
to  be  detailed  to  O'Shaughnessy  Dam  and  its  vicinity,  and 
that  the  sum  of  $7440*00  is  hereby  set  aside  for  that  purpose 
to  be  paid  to  the  Federal  Government  and  credited  to  the 
account  known  by  the  Treasurer  of  the  United  States  as 
M4890-Donations  to  National  Park  Service"  out  of  which  sum 
of  money  the  Supe  rintendent  of  Yosemite  National  Park  is  to 
pay  the  salaries  of  the  two  United  States  Rangers,  who  are  to 
perform  public  order  duty  in  connection  wi  th  the  Raising 
of  the  O'Shaughnessy  Dam  of  the  Hetch  Hetchy  Project*  The 
said  sum  of  money  is  the  estimated  cost  of  the  salaries  of 
the  two  United  States  Rangers  f  or  the  period  of  the  con- 
struction of  the  raising  of  the  0*Shaughnessy  Dam* 

BE  IT  FURTHER  RESOIV  ED,  That  a  certified  copy  of  this 
resolution  be  forwarded  to  the  Controller  and  he  is  hereby 
requested  to  transfer  from  Appropriation  94*904*00  to  Appro- 
priation 94*904*01  the  sum  of  $7440*00  to  provide  for  this 
contingency  and  thereafter  forthwith  forward  to  the  Super- 
intendent of  Yosemite  National  Park  the  sum  specified  and  for 
the  pur p cbs e  stated,  which  sum  of  money  is  to  be  paid  out  of 
the  1933  H  etch  Hetchy  Dam  Bond  Fund. 

0 

BE  IT  FURTHER  RESD  LVED#  That  in  the  event  there  should 
remain  a  balance  of  said  sum  of  $7440*00  at  the  time  the  con- 
struction of  raising  0fShaughnessy  Dam  is  completed,  that 
said  balance  will  be  returned  by  the  Federal  Government  to  the 
City  and  County  of  San  Francisco* 

Mrs*  Best  suggested  that  water  users  be  permitted  to  pay 
water  bills  at  the  City  H  all;  the  Commission  took  the  matter 
under  advisement* 

On  motion  of  Commissioner  J*  P*  Murphy,  seconded  l^y  Com- 
missioner Filmer,  the  commission  adjourned  to  resume  at  the 
call  of  the  chair* 
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MINUTES  OF  THE  EIGHTY  FOURTH  REGULAR 
MMETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282.  CITY  HALL  at 
8:00  P.  M.  JUNE  10.  1935  


The  following  members  were  present:    Commissioners  L#  F. 
Byington,  J.  H#  Mc  Callum,  D.  C.  Murphy  and  J#  P.  Murphy. 

President  Lewis  F§  Byington  presided 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er D.  C.  Murphy,  the  minutes  of  the  83rd«  regular  meeting 
of  the  Commission  held  May  27,  1935  were  approved. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  were  approved  for  payment: 

(a)  Contract  pa yment  dated  June  5,  1935,  Relocation  of 
Ocean  View  Pipe  Line,  Sibley  Grading  and  Teaming  Co., 
SFWD  Contract  N0.  75  in  amount  $2,165.55. 

(b)  Contract  payment  dated  June  5,  1935,  Excavation  and 
Embankment  of  University  Mound  Reservoir,  SFWD  Contract 
No.  64-Granfield-Farrar-Carlin  in  amount  $15,351.03. 

(c)  Contract  payment  dated  June  5,  1935,  Laying  of  Univer- 
sity Mound  Pipe  Line  Completion  from  Brannan  St.  to 
Broadway  St.,  SFWD  Contract  No.  65-Section  "A"#  M.  J. 
Lynch  in  amount  #27,701.66. 

(d)  Contract  payment  dated  June  5,  1935,  Laying  of  Univer- 
sity Mound  Pipe  Line  Completion  from  Brannan  St*,  to 
Broadway  St.,  SFWD  Contract  No.  65-Section  "B"-«Sibley 
Grading  and  Teaming  Co.  in  amount  #35,639.30. 

(e)  Contract  payment  dated  June  5,  1935,  Laying  12  &  16" 
CI  Feeder  Mains  in  the  Southwest  Section  of  San  Fran- 
cisco, SFWD  Contract  No.  56-W.  J.  Tobin  in  amount 
$4,216.37 

(f )  Contract  payment  dated  June  5,  1935,  Laying  6&8n  CI 
Mains  in  the  area  from  Funston  Ave.  to  35th.  Ave.  and 
from  Quint ar a  to  Wawona  Sts.,  SFWD  Contract  No.  77- 
Pacific  States  Construction  Co.  in  amount  $11,975.46. 

(g)  Contract  payment  dated  June  5,  1935,  Laying  12  &  16" 
CI  Feeder  Mains  in  the  NW  and  SW  Sections' of  City-SFWD 
Contract  No#  55-W.  J.  Tobin  in  amount  $12,130.19. 

(h)  Contract  payment  dated  June  5,  1935,  Repaving  of  Street 
and  Sidewalk  Openings,  SFWD  Contract  N6#  60-Pacif^.c 
Pavements  Co.  Ltd.  in  amount  $5,325.49. 

(i)  Contract  payment  dated' June  8,  1935,  Bay  Crossing  Pipe 
Line  #2,  Section  "A&B",  Western  Pipe  &  Steel  Co.  3»n 
amount  §164,020.45. 

(j)    Contract  payment  dated  June  8*  1935,  Bay  Crossing  Pipe 
Line  No.  2,  Section  "0%  American  Concrete  Pipe  & 
Steel  Co.  in  amount  $20,714.45. 

(k)    Contract  payment  dated  June  8,  1935.  Submarine  Sections 
Bay  Crossing'  Pipe  Line  No.  2,  Pacific  Bridge  Co.  in 
amount  $  34,761.42. 
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(1)    Contract  payment  dated  Juno  9.  1935,  Construction  of 
Lower  Cherry  Aqueduct  Tunnel-HHWS  Contract  No#  151, 
Kemper  Construction  Co.  in  amount  $6,247«00 

(m)    Contract  payment  dated  Juno  8,  1935,  San  Francisco 
Airport  Contract  No*  31-Airport  Levee,  Piombo  Bros* 
Co#  in  amount  $ 16, 740 , 00 


RESOLUTION  NO*  843 

RES0H/ED,  That  this  Commission^ hereby  requests  the 
Controller  to  transfer  surplus  in  Appropriation  No» 
67#101«00-Permanent  Salaries  in  amount  $1.000«00  to 
Appropriation  No*  67#20Q«09,  Routino  Maintenance  of  Pro- 
duction, Hetch  Hetchy  P  wer  Division-Funds  needed  for  the 
month  of  June,  1935 « 

0 

On  motion  of  Commissioner  D#  C#  Murphy,  seconded  "by  Com- 
missioner J#  P«  Murphy,  the  foregoing  resolution  signed 
by  Commissioners  L#F#Byington,  J#  H»  Mc  Callum,  D«  C# 
Murphy  and  J*  P«  Murphy  under  date  of  June  3,  1935  was 
ratified* 

On  motion  of  Commissioner  J«  P»  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously  s 

RESOLUTION  N0«  844 

WHEREAS,  Under  date  of  September  24,  1935,  this  Com- 
mission awarded  contract  for  Placing  Riprap  on  Calaveras 
Dam  in  Alameda  County  under  SFWD  Contract  No# • 63 5  and  same 
was  awarded  to  E,  T*  Lesure  of  87  Rooo  Circle,  Oakland, 
California;  and, 

WHEREAS 9  Shortly  after  the  award  of  aforesaid  contract, 
E#  T#  Lesure,  contractor  requested  approval  of  opening 
up  a  new  quarry  to  secure  a  better  grade  of  rock  instead 
of  utilizing  an  old  quarry  which  the  San  Francisco  Water 
Department'  had  contemplated  when  specifications  were 
drawn;  and, 

WHEREAS,  Aforesaid  new  quarry  entailed  considerable 
delay  in  the  completion  of  contract  and  severe  and  unusual 
rains  hampered  the  activities  of  the  contractor; 

NOW,  THEREFORE,  "BE  IT  RESOLVED,  That  because  of  the 
aforesaid  reasons,  E#  T»  Lesure,  contractor  for  the  Rip-» 
rapping  of  the  Calaveras  Dam  is  hereby  granted  an  extension 
of  89  days  in  which  to  complete  aforesaid  contract* 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er J.  P.  Murphy,  the  following  resolution  was  adopted 
■unanimously : 

RESOLUTION  NO,  845 

RESOLVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  certificate  of  acceptance 
and  final  payment  dated  June  5,  1935  for  Placing  Riprap 
on  Calaveras  Dam,  SFWD  Contract  No»  63-E#T#  Lesure,  con- 
tractor in  amount  $2,719#64-Appropriation  No#  66-945-00-1* 
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On  motion  of  Commissioner-  J*  P*  Murphy,  seconded  by 
Commissioner  D*  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  846 

WHEREAS,  This  Commission  under  date  of  July  9,  1934 
awarded  contract  for  Construction  of  the  Calaveras  Aerator 
in  Alameda  County  under  SPWD  Contract  No*' 47  and  same  was 
awarded  to  E*  T,  Lesure  of  87  Ross  Circle,  Oakland,  Calif- 
ornia; and, 

WHEREAS,  after  award  of  contract  certain  changes  were 
made  in  the  location  of  spillway  wall;  changes  in  the  lo- 
cation of  drainage  pipes;  changes  in  aerator  foundation 
basin;  extra  excavations  and  concreting  of  aerator  foundation; 
extra  quantities  of  materials  placed;  delay  on  part  of  W*  A* 
Bechtel  Co*  for  the  construction  of  the  Calaveras  Pipe  Line 
holding  up  operations  of  E*  T*  Lesure,  all  of  which  caused 
considerable  delay  in  the  completion  of  contract; 

THEREFORE,  BE  IT  RESOLVED,  That  because  of  the  afore- 
said reason,  an  extension  of  seventy  seven  (77)  days  is 
hereby  approved  and  granted  for  the  completion  of  SFWD  Con- 
tract No*  47-Calaveras  Aerator* 

On  motion  of  Commissioner  D#  C*  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  a  do pted 
unanimously: 

RESOLUTION  N0»  847 

RESOIVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  certificate  of  acceptance  and 
final  payment  dated  June  5,  1935  for  Construction  of  -  the 
Calaveras  Aerator,  SFWD  Contract  No*  47-E.  T#  Lesure,  con- 
tractor In  amount  $12,068*41,  Appropriation  No.  66*926*00. 

On  motlom  of  Commissioner  D,  C*  Murphy,  seconded  by  Com^ 
missioner  J.  P*  Murphy,  the  following  resolution  was  a  dopted 
unanimously: 

RESOLUTION  NO,  848 

RESOLVED*  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves • certificate  of  acceptance 
and  final  pa  yment  dated  June  3,  1935  for  the  reconstruction 
of  the  West  Portal-Moccasin  Power  Line,  HHWS*  Contract  No* 
153,  D*  E*  Manning,  Contractor,  in  amount  $1,659*00,  payable 
from  Appropriation  No*  67*200*04-1. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D*  C*  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  849 

RESOLVED*  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance*  of  the 
provisions  of  the  charter  of  said  City  and  County,  to-wit: 

FOB.  CONSTRUCTING  FIELD  FILL  FOR  EXTENSION  OF 
LANDING  FIELD, SAN  FRANCISCO  AL RPORT  CONTRACT 
NO.  34-FEDERAk  PUBLIC  WORKS  DOCKET  NO.  1538-3 
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be,  and  the  same  is  hereby  awarded  to  Piombo  Bros*  Co. 
they  being  the  lowest  regular  and r es pons ible  bidder  there- 
for at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Description  of  Item,  Estimated  Quantity    Total  Amtr. 
Item  No.    Unit  Price  ,  ..  ,        .  ,L  ,  „ ,  Jo.r  Item  i  if 

1  Pill,  240,000  cubic  yards  at  forty  eight 
and  s  even*- tenths  cents  ($0,487)  per 

cubic  yard  #116,880*00 

2  Additional  price  for  rock  surfacing, 
50,000  cubic  yards  at  eight  cents 

($0.08)  per  cubic  yard  4,000.00 

r  it 

3  Removal  of  old  levee,  20,000  cubic 
yards  at  fifteen  cents  (§0.15)  per 

cubic  yard  3, 000.00 

Total  amount  of  the  contract  on  the  basis  of 

the  estimated  quantities  $123,880.00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of  the  Air- 
port Bonds -1933. 

On  motion  of  -  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  HO..  850 

RESOIVED,  That  the  Contract  for  the  following  public 
work  tfc  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 

FOft  RELOCATING  A  PORTION  OF  THE  ALAMEDA  KPE  LINE 
IN  SAN  MATEO,  SAN  FRANCISCO  WATER  DEB.  RTMENT  SPECI- 
FICATION NO.  78 

be  and  the  s  ame  is  hereby  awarded  to  M.  J.  Lynch,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item    Description  of  Item,  Estimated  Quantities  Total  Amount 
No.    Unit  Price  wt>  ,r   for  Item 

1  R  moving  pipe  from  Newark-San  Lorenzo 
Pipe  Line  and  relaying!  150  linear  feet 

at  Seven  Dollars  ($7.00  )*  per  linear  foot       %  1,050.00 

2  Excavation j  200  cubic  yards  at  Two  Dollars 

and  Twenty  Cents  ($2.20)  per  cubic  yard  440.00 

3  Removing  existing  concrete  work;  425  cubic 

foet  at  Twenty  Cents  ($.20)  per  cubic  foot  85.00 

4  Concrete  work;  2  cubic  yards  at  Thirty 

Dollars  per  cubic  yard  60.00 

5  Reinforcing  steel;  100  pounds  at  Five  Cents 

(#0.05)  per  pound  5.00 
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6    Removing  abandoned  portion  of  existing  line 5 
140  linear  feet  at  One  Dollar  ($1.00)  per 
linear  foot 


140.00 


7   Furnishing  welders;  60  hours  at  Two  Dollars 
and  twenty  five  cents  ($2.25)  per  hour 


135.00 


8    Delivering  and  removing w  elding  machines; 
4  machines  at  Twenty  five  dollars  ($25»00) 
each 


100.00 


9  Operating  Welding  machines;  40  hours  at 
Two  dollars  and  fifty  cents  ($2.50)  per 
hour 


100.00 


Total  an  ount  of  bid 


$2.115.00 


And  all  other  bids  for  the  above  described  w  ork  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  the 
Water  Extension  Reserve  Fund-Contingencies*  Appropriation 
No.  66.940.00, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 


RESOD/ED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution  authorizing 
acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  K#  D.  Winship  Estate  to  the  following 
described  lands  required  for  the  San  Francisco  Water  De» 
partment,  and  that  the  sum  of  $10,855.60  be  paid  for  said 
lands  from  the  Public  Utilities  Land  Purchase  Fund. 

Parcel  No.  1 

All  of  Section  17.  T.  5.  S.  R.  2E,  MDB&M,  Alameda  County, 
California,  excepting  40  acres  already  owned  by  the  City 
and  County  of  San  Francisco;  containing  600  acres* 

Parcel  No.  2 

The  north  half  and  the  southeast  quarter  of  Section  5,  T. 
6  S«,  R.  2E,  MDB&M,  Santa  Clara  County,  California  con- 
taining 485.56  acres. 

On  motion  of  Commissioner  D#  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously : 


WHEREAS,  Lt  N,  Mc  Niel  of  Mc  Niel  Furniture  Co., 
4th»  Avenue,  Rgdwood  City,  California  has  requested  per- 
mission to  use  for  the  purpose  of  a  garden  a  certain  portion 
of  the  Hetch  Hetchy  Right  of  Way,  Bay  Division,  in  San  Mateo 
^\nty  described  as  Parcels  2044  (  2),  2046  and  2026-  (6)  in 
the  Hetch  Hetchy  Office  Records  in  San  Mateo  County,  Calif- 
ornia, and  the  General  Manager  and  Chief  Engineer  of  the 


RESOLUTION  NO*  851 


RESOLUTION  NO.  852 
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Sen  Prancisoo  Water  Department  has  recommended  that  such 
permission  be  granted, 

NOW >  THEREFORE,  BE  IT  RESOLVED,  That  L.  N#.  Mc  Niel,  herein- 
after known  as  "the  permittee"  bo  and  is  hereby  granted 
permission  to  use  for  the  purpose  of  a  garden,  solely  and 
only,  and  in  accordance  with  the  terms  and  conditions  hereof, 
the  hereinafter  described  property  of  the  City  and  County 
of  San  Francisco,  hereinafter c  ailed  the  "City"  as  follows: 

Parcels  2044  (2)  2046,  2026  (6)  being  portions  of 
lots  28  to  34  in  Block  10  of  the  NOrth  Fair  Okks 
Sub. division  on  the  easterly  line  of  Fourth  Avenue 
between  Dumbarton  and  Park  Road* 

This  permission  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Com- 
mission of  an  acceptance' from  the  permittee,  properly  en- 
dorsed and  signed  hereon, "accepting  this  permit  subject  to 
all  the  conditi  ons  hereof* 

1*    This  grant  of  permission  does  not  constitute  a  deed 

or  grant  of  an  easement  by  the  City,  is  not  transferable 
or- .assignable  without  the  approval  of  the  Public  Utilities 
Commission  and  is  revocable  at  any  time  at  the  will  of 
the  Commission* 

2*    No.structures  of  any  kind,  except  fences,  shall  be 

erected  on  the  property  and  all  f  ences  shal  1  be  maintained 
in  a  manner  satisfactory  to  the  General  Manager  of  the 
San  Francisco  Water  Department* 

3*    No  trees,  or  large  or  tall  growing  shrubs,  shall  be 
planted  on  said  property. 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  tineas  may  be  fixed  by  said  notice 
remove  fences,  grass  sod  and  plants,  at  his  own  expense, 
when  such  removal  is  made  nedessary  by  any  construction 
or  repair  work  by  the  City. 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sightly  condition  inso- 
far as  the  same  may  be  effected  by  the  permittee's  oper- 
ations as  hereby  permitted,  in  accordance  with  the 
direction  of  and  to  the  satisfaction  of  the  General 
Manager  of  the  San  Francisco  Water  Department* 

6.  Neither  the  City,  nor  my  Commission,  Board  or  Officer 
thereof  shall- be  held- responsible  or  liable  for  damage 
to  the  garden,  plants,  lawns  or  fences  on  the  herein 
described  property  arising  from  any  c  ause  whatsoever. 

7.  The  permittee  shall  hold  the  City  f  ree  and  harmless  from 
liens  of  e»very  kind  and  nature  and  from  claims  for  damage 
to  property  or  injury  or  death  to  persons,  whiich  may  in 
any  way  be  due  to  his  use  arid  or  occupations  of  the 
herein  described  property. 

8.  Iri  the  evcint  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  driveway  or  garden  for  a  period  of 
one  year,  or  shall  fail,  neglect  or  refuse  to  comply  with 
any  of  the  conditions  herein  contained,  or  in  the  event 
that  this  permission  shall  be  revoked,  then  al.1  rights 

of  the  permittee  hereunder  shall  forthwith  cease  and 
determine* 
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9«    Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to-be  done  by  the 
permit ee  under  the  conditions  hereof*  tho  City#  through 
its  authorized  representatives,  shall  have  the  power- 
to  do  said  work  at  the  sole  expense  of  tho  permittee, 
which  expense  the  permittee  shall  promptly  pay  on 
demand  * 

10*    Said  permittee  shall  install  gates  in  the  fences,  at 
his  own  expense,  in  accordance  with  the  direction  of 
the  City,  so  as  to  pormit  the  City's  pipe  line  in* 
spec tor  to  pass  through  at  any  and  all  times « 

On  motion  of '  Commissioner  Me  Callum,  seconded  by  Commissioner 
D#  C#  Murphy,  the  following  resolution  <?ras  adojfc  ed  unanimous- 
ly: 

RESOLUTION  NO,  855 

WHEREAS,  P#H#  Somers,  of  Devonshire  St«,  Redwood  City, 
San  Mateo  County,  California  has  requostod  permission  to 
use  for  tho  purpose  of  a  garden  a  cortain  portion  of  the 
Hotch  Hotchy  right  of  way-  Bay  Division  in  San  Mateo  County, 
desoribod  as  Parcel  2066  (6)  in  tho  Hetch  Hetchy  Office 
records  in  San  Mateo  County,  California,  and  tho  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department  has  recommended  that  such  permission  be  granted; 

NOW,  THEREFORE,  BE  IT  RESOLVED.  That  the  said  F#  H. 
Somers  hereinafter  Called  the  "permittee"  be  and  is  hereby 
granted  permission  to  use  for  the  purpose  of  a  garden, 
solely  and  only,  and  in  accordance  with  the  terms  and  con- 
ditions hereof  the  hereinafter  described  property  of  the 
City  and  County  of  San  Francisco  hereinafter  called  the 
"City"  as  follows: 

Parcel  2066  (6)  as  described  in  the  Hetch  Hetchy 
Office  Records 'and  being  portions  of  Lots  41  to 
48  in  Block  No*  61  of  the  Dumbarton  Oaks  Tract 
fronting  on  the  northeast  line  of  Devonshire 
Avenue • 

This  permission  is  granted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  receipt  by 
this Commissi  on  of  an  aoceptanoe  from  the  permittee,  properly 
endorsed  and  signed  hereon,  accepting  this  permit  subject 
to  all  the  conditions  hereof • 

1*    This  grant  of"  psrmission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable 
or  assignable  without  the  approval  of  the  Public 
utilities  Commission  arid  is  revocable  at  any  time  at  the 
will  of  the  Commission* 

2*    No  s  trucfrures  of  any  kind,  except  fences,  s  hall  be  erected 
on  the  property  and  all  f  ences  shall  be  maintained  in  a 
manner  satisfactory  to  the  General  Manager  of  the  San 
Francisco  Water  Department* 

3*    Na^trees,  or  large  or  tall  growing  shrubs,  shall  be 
planted  on  said  property* 

4*    The  permittee s hall^  on  receipt  of  notice  so  to  do  and 
within*  such  reasonable  time  as  may  be  fixed  by  said 
notice, -  remove  fences  grass  sod  and  plants,  at  his  own 
expense,  when  such  removal  is  made  necessary  by  any 
construction  or  repair  work  by  the  City* 


622 


/ 

/ 

) 


623 


5*    The  po  rmittec  shall  at  all  times  maintain  and  koep  the 
City*s  land  herein  described  in  a  sightly  condition 
insofar  as  the  same  may  be  effected  by  the  permittee^ 
operations  thereon  as  hereby  permitted,  in  accordance 
with  the  direction  of  and  to  the  satisfaction  of  the 
General  Manager  of  the  San  Francisco  Water  Department* 

6*    Neither  the  City#  nor  any  Commission,  Board  or  Officer 
thereof  shall'be  held' responsible  or  liablo  for  damage 
to  the  garden,  plants,  lawns  or  fences  on  the  herein 
doscribed  property  arising  from  any  cause  whatsoever* 

7»    The  permittee  shall  hold  the  City  free  and  harmless 

from  liens  of  every  kind  and  nature  and  from  claims  for 
damage  to  property  or  injury  or  death  to  po  rsons,  which 
may  be  due  to  his  use  and  or  occupations  of  the  herein 
described  property* 

8*    in  the  event  that  the  permittee  shall  abandon  the  use 
of  said  property  as  a  driveway  or  garden  for  a  pefciod 
of  one  year,  or  shall  fail,  neglect  or  refuse  to  comply 
with  any  of  the  conditions  herein  contained^  or  in  the 
event  that  this  permission  shall  be  revoked,  then  all 
rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine* 

9*    Should  the  permittee  fail  or  neglect  to  do  within  a 

reasonable  time  any  work  required  to  b  e  done 'by  the  per- 
mittee under  the  conditions  hereof,  the  City,  through 
its  authorized  representatives,  shall  have  the  power  to 
do  said  work  at  the  sole  expense  of  the  permittee,  v which 
expense  the  permittee  shall  promptly  pay  on  demand* 

10*  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  direction  of  the 
City,  so  as  to  permit  the  City's  pipe  line  inspector  to 
pass  through  at  any  and  all  times* 

On  motion  of  Commissioner  J»  P#  Murphy,  seconded  by  Commission- 
er D#  C#  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  N0»  854 

' WHEREAS,  J*'S*  Pelphrey  of  Route  2f  Box  355-6  Redwood 
City,  California,  has  requested  permission  to  use  for  the 
purpose  of  a-  garden  a  certain  portion  of  the  Hetch  Hetchy 
right  of  way,  described  as  Parcels  2066  (2)  and  2067  in  the  ' 
Hetch  Hetchy  records  of  the  Bay  Division  in  San  Mateo  County, 
California  and  the  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  Water  Department  has  recommended  that  such 
permission  b  e  granted* 

NOW.  THEREFORE,  BE  IT  RESOLVED,  That  J*  S.  Pelphrey 
hereinafter  called  the  "permittee"  be  and.  is  hereby  granted 
permission  to  use  for  the  purpose  of  a  garden,  solely  aad  only 
and  in  accordance  with  the  terms  and  conditions  hereof,  the 
hereinafter  described  property  of  the  City  and  County  of  San 
Francisco,  hereinafter  called  the  "City"  as  follows: 

Parcels  $066(2)  and  2067  as  described  in  the  Hetch 
Hetchy  office  records  and  being  portions  of  Lots 
1,  2,  and  3  of  the  Dumbarton  Tract  at  the  southwest 
corner  of  Middle field  Road  and  Santa  Maria  Avenue 

This  permission  is  granted  subject  to  the  following  conditions 
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and  shall  not  become  effective  until  receipt  by  this  Com* 
mission  of  an  accpptanoe  from  tho  permittee,  properly 
ondorsed  and  signed  hereon,  accepting  this  permit  subject 
to  all  tho  conditions  hereof* 

1*    This  grant  of  permission  does  not  constitute  a  deed  or 
'  grant  of  an  easement  by  the  City,  is  not  transferable  or 
£  assignable  without  the  approval  of  the  Public  Utilities 
H  Commission  and  is  revocablo  at  any  time  at  tho  will  of  tho 
Commission* 

2*    No  structures  of  any  kind,  except  fences,  shall  be 

erected  on  tho  property  and  all  fences  shall  bo  maintained 
in  a  manner  satisfactory  to  t  he  General  Manager  of  the  San 
Francisco  Water  Department* 

3*    No  trees,  or  largo  or  tall  growing  shrubs,  shall  be 
planted  on  said  property* 

4*    The  permittee    shall,  on  receipt  of  notice  so  to  do  and 
within' such  reasonable  time  as  may  be  £lixedr  by  said 
notice, ■ remove  fences,  grass  sod  and  plants,  at  his  own 
expense,  when  such  removal  is  made  necessary  by  any 
construction  or  repair  work  by  the  City# 

5*    The  p?mittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sightly  condition  inso- 
far  as  the  same  may  be  effected  by  the- pe  rmit tee's 
operations  thereon  as  hereby  permitted,  in  accordance 
with  the  direction  of  and  to  the  satisfaction  of  the 
General  Manager  of  the  San  Francisco  Water  Department* 

6*    Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
the  garden,  plants,  lawns  or  fences  on  the  herein  des- 
cribed ptf&perty  arising  from  any  cause  whatsoever* 

7*    The  permittee  s  hall  hold  the  City  jTsee  from  liens  of 
every  kind  and  nature  and  from  claims  for  damage  to 
property  or  injury  or  death  to  persons,  which  may  in  any 
way  be  due  to  his  use  and  or  occupations  of  the  herein 
described  property* 

8*    In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  driveway  or  garden  for  a  p©a?l&8  of 
one  year,  or  shall  fail,  neglect  or  refuse  to  comply  witln 
any  of  the  conditions  herein  contained,  or  in  the  event 
that  this  pe  rmission  shall  be  revoked,  then  all  rights 
of  the  permittee  hereunder  shall  f ortnwith  cease  and 
determine* 

9*    Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the 
permittee  under  the  conditions' hereof,  the  City,  through 
its  authorized  representatives,  shall  have  the "power  to  do 
said  work  at  the  sole  expense  of  the  permittee,  which 
expense  the  permittee  shall  promptly  pay  on  demand. 

10«    Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  direction  of  the 
City,  so  as  to  permit  the  City's  pipe  line  inspector  to 
pass  through  at  any  and  all  times* 

On  motion  of  Commissioner  J*  P*  Murphy,  seconded  by  Com- 
missioner D#  C,  Murphy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO«  855 
WHEREAS,  M*  L*  Hadley  of  P»  0.  Box  544,  Redwood  City 
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Calif ornia,  has  requested  permission  to  use  for  the  purpose 
of  a  garden  and  pasturing  a  certain  portion  of  the  Hetch 
Hetchy  right  of  way,  described  as  Parcel  2057  in  the  Hetch 
Hetchy  records  of  the  Bay  Division  in  San  Mateo  County, 
California,  and  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water' Department  has  recommended  that 
such  permission  be  granted, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  M#  L*  Hadley  here- 
inafter called  "the  permittee",  be  and  is  hereby  granted 
permission  to  use  for  the  purpose  of  a  garden  and  pasturing 
solely  and  only,  and  in  accordance  with  the  terms  and  con- 
ditions hereof,  the  hereinafter  described  property  of  the 
City  and  County  of  San  Francisco  hereinafter  called  the 
"City"  as  follows: 

Parcel  2057  as  described  in  the  Hetch  Hetchy  Office' 
Records  and  being  portions  of  Lots,  8,  9,  10,  11,  12, 
13,  14  and  15  of  Block  2  of  the  North  Fair  Oaks 
Subdivision  fronting  on  the  southeasterly  line  of 
Second  Avenue * 

This  permission  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Com** 
mission  of  an  acceptance  from  the  permittee,  properly  endorsed 
and  signed  hereon,  accepting  this  permit  subject  to  all  the 
conditions  hereof* 

1*    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable 
or  assignable  without  the  approval  of  the  Public 
Utilities  Commission  and  is  revocable  at  any  time  at  the 
will  of  the  Commission. 

2*    No  structures  of  any  kind,  except  fences,  shall  be  erected 
on  the  property  and  all  f  ences  shall  b  e  maintained  in  a 
manner  satisfactory  to t he ' General  Manager  of  the  San 
Francisco  Water  Department* 

3*    No  trees,  or  large  or  tall  growing  shrubs,  shall  be 
planted  on  said  property* 

4*    The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within' such  reasonable  time  as  may  be  fixed' by  said 
noteice, ' remove  fences,  grass  sod  and  plants,  at  his  own 
expense,  when  such  removal  is  made  necessary  by  any 
construction  or  repair  work  by  the  City* 

5*.    The  permittee  shall  a  t  all  times  maintain  and  keep  th,e 
City's  land  herein  d  escribed  in  a  sightly  condition  in- 
sofar as  the  same  may  be  effected  by  the  permittee *s 
operations  thereon  as  hereby  permitted,  in  accordance 
with  the  direction  of  aid  to  the  satisfaction  of  the 
General  Manager  of  the  San  Francisco  Water  Department* 

6*    Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall 'be  held  responsible  or  liable  for  damage 
to  the  garden,  plants,  lawns  or  fences  on  the  herein' 
described  property  arising  from  any  c  ause  whatsoever* 

7*    The  permittee  shall  hold  the  City  free  and  harmless 

from  liens  of  every  kind  and  nature  and  f rom  c  laims  for 
damage  "to  property  or  injury  or  death  to  persons,  which 
may  in  any  way  be  due  to  his  use  and  or  occupations  of 
the  herein d  escribed  property* 

8*    In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  driveway  or  g  arden  for  a  period  of  on© 


625 


J 


\ 


/ 


} 


( 


/ 


626 


•*  year  or  shall  fall,  neglect  or  refuse  to  comply  with  any 
of  the  conditions  herein  contained,  or  in  the  event 
that  this  permission  shall  be  revoked,  then  all  rights 
of  the  permittee  herounder  shall  f  ortnwith  cease  and 
determine* 

9*     Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the 
permittee  under  the  conditions'  hereof ,  the  City,  through 
its  authorized  representatives,  s  hall  have  the  power 
to  do  said  work  at  tho  sole  expense  of  the  permittee 
which  expense  tho  permittee  shall  promptly  pay  on  demand* 

10*  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  withiftie  directions  of  the 
City,  so  as  to  permit  the  City's  pipe  line  inspector  to 
pass  through  at  any  and  all  times* 

On  motion  of  Commission  D#  C*  Murphy,  seconded  by  Com- 
missioner  J»  P*  Murphy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO,  856 

0 

Whereas,  the  Pacific  Telephone  and  Telegraph  Company  has 
requested  permission  to  contact  six  poles  of  the  San  Fran- 
cisco Water  Department  telephone  line  near  Niles  in  Alameda 
County,  said  location b eing  the  first  six  poles  westerly 
from  the  State  Highway  from  Niles  to  Mission  San  Jose  south 
of  Alameda  Creek  and  adjoining  the  northerly  line  of  the 
Southern  Pacific  Railroad  right  of  way  from  Niles  to  Newark 
and  the  General  Manager  of  s  aid  Water  Department  has  rec- 
ommended that  such  permission  be  granted  in  view  of  similar 
courtesies  extended  by  said  Pacific  Telephone  and  telegraph 
Company  to  said  Water  Department, 

NOW,  THEREFORE,  B E  IT  RESOBf  ED,  That  the  Paoif ic  Tele- 
phone and  Telegraph  Company,  hereinafter  termed  "permittee" 
be  and  is  hereby  granted  permission  to  c  ontact  six  pb&es 
of  the  San  Francisco  Water  Department  telephone  line  near 
Niles,  Alameda  County,  California,  by  means' of  wooden  pole 
brackets  and  one  circuit  of  080  copper  wire,  hereinafter 
called  "structure"  the  location  b  eing  the  f  irst  s  ix  poles  of 
said  telephone  line- westerly  from  the  State* Highway  from  Niles 
to  Mission  San  Jose,  south  of  Alameda  Creek,  and  adjoining 
the  northerly  line  of  the  Southern  Pacific  Railroad  right  of 
way  fjrom  Niles  to  Newark,  all  as  per  sketch  of  said  Pacific 
Telephone  and  "Telegraph  Company  attached  hereto  and  numbered 
R*  0*  H  -3855* 

This  permit  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  the  receipt  by 
this  Commission  of  a  certified  copy  hereof  with  endorsement 
thereoai  signed  by  a  properly  authorized  officer  of  said 
permittee  accepting  this  permission  subject  to  said  conditions i 

1*    Th3.s  grant  of  permission  does  not  constitute  a  deed  or 
grant' of  an  easement  by  the  City  and  County  of  San  Fran- 
cisico,  is  not  transferable  or  assignable  without  the 
approval  of  the  Public  Utilities  Commission,  and  is 
revocable  at  any  time  at  the  will  of  said  Commission* 

2*    Tho  construction,  installation,  repair  and  alteration  of 
the  permittee's  structure  shall  be  satisfactory  to  the 
General  Manager  of  the  San  Francisco  Water  Department* 

3*    The  permittee  shall  on  receipt  of  notice  so  t  o  do,  and 
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within  such- reasonable  time  limit  as  may  be  fixed  by 
said  notice,  alter /said  structure  to  such  extent  as  may 
be  necessary  to  avoid  interference  thereof  with  any  pipe 
pipe  lines,  power  line  or  other  structure  now  or  here* 
after  constructed  by  the  City,  or  with  any  operations 
of  the  City,  or  with' any  use  by  the  City  of  the  lands 
affected  hereby;    or,  if  so  agreed  by  the  permittee  • 
and  the  ©eneral  Manager  of  the  said  Water  Department, 
the  permittee  may  pi  y  to  the  City  the  amount  of  any 
expense  to  which  the  City  may  be  put  as  a  result  of 
such  interf erenoo* 

4*      The  ps  rmittoe  shall  at  all  times  keep  the  City's  lands 
in  safe  and  sightly  condition,  so  far  as  the  same  may 
be  affected  by  the  permittee's  operations  hereunder* 

5*     Neither  the  City,nor  any  Commission,  Board  or  Officer 
thereof  shall  bo  held  responsible  or  liable  for  damage 
to  said  structure  resulting  from  any  cause  whatsoever* 

6,      The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  property  or  structures,  or  injury 
or  death  to  persons,  due  directly  or  indirectly  to  the 
construction,  operation,  use  or  existence  of  said 
structure  within  the  City's  lands,  and  shall  promptly 
pay  any  just  c laim  theref or. 

7*      In  the  event  that  the  pe  rmittee  shall  fail  to  construct 
said  structure w  i thin  six  (6)  months  from  and' after  the 
hereof  date,  or  shall  abandon  the  use  thereof,  or  shall 
SqVuso  the  ,feame  for  any  period  of  two  consecutive  years 
or  shall  fail,  neglect  or  refuse  to  observe- and  comply 
with  any  of  the  conditions  herein  contained^  or  in  the 
event  that  this  permission  shall  be  revoked,  then  all 
rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine* 

8.      Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the 
permittee  under  the  conditions  hereof,  the  Public 
Utilities  Commission  shall  have  the  power  to  do  such 
work  at  the  expense  of  said  permittee,  which  expense  the 
permittee  shall  pay  on  demand* 

On  motion  of  Commissioner  D.  C*  Murphy,  seconded  by  Com- 
missioner J*  P*  Murphy,  the  following  resolution  w as  adopted 
unanimously: 

RESOLUTION  NO,  857 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  surplus  funds  as  follows: 

Prom  Appropriation  No,  68*300*01,  Materials  and  Supplies  to 
Appropriation  No*  62.300.00,  Materials  and  Supplies  to  pro- 
vide funds  for  materials  and  supplies  for  Public  Utilities 
Commission-General  Office* 

Prom  Appropriation  No*  62*200.00,  Contractual  Services  to 
Appropriation  No.  62.102*00,  Temporary  salaries  to  provide 
for  jayment  of  salary  of  temporary  Senior  Clerk  Stenographer. 

Prom  Appropriation  No*  62*101.01,  Permanent  Salaries  to 
Appropriation  No,  62.102,00,  Temporary  Salaries  t o  provide 
for  payment  of  salary  of  temporary  Senior  Clerk  Stenographer, 
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On  motion  of  Commissioner  J*  P*  Murphy,  seconded  by  Com- 
missioner Mo  Galium,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO,  858 

WHEREAS,  The  Concrete  pavement  of  the  Irvington«*Ccnter- 
ville  Highway  for  a  distance  of  about  80  foot  at  a  point 
at  which  tho  Bay  Crossing  Pipe- Linos  No*  1  and  No*  2  cross 
is  in  very  poor  condition;  and, 

WHEREAS,  the  north  half  of  this  piece  of  road  settled 
because  of  trench c rossing  £6r  Pipe  Line  No.  2  constructed 
the  early  part  of  this  year;  and  the  poor  condition  of  the 
south  half  is  ev  idently  treaceablo'  to  Pipe  Line  No*  1 
constructed  about  10  years  ago;  and, 

WHEREAS,  the  north  half  willb  e  repaved  under  tho  pro- 
visions of  SFWD  Contract  No*  46~Bay  Crossing  Pipe  Line  No* 
2;  and, 

WHEREAS,  State  Maintenance  Superintendent  Mr*  Forrest 
having  jurisdiction  over  this  highway  has  requested  that 
the  entire  80  feet  bo  repaved  in  one  operation  and  contractor 
under  SFWD  Contract  No*  46  is  willing  to  repave  south  half 
at  the  same  price  as  under  the  terms  of  the  contract  for  the 
north  half; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
declares  an  emergency  in  accordance  with  contract  procedure 
ordinance  No*  9*0871  and  San  Francisco  Water  Department 
Order  for  Work  in  amount  $550*00  in  favor  of  Youdall  Con- 
struction Co*  for  payment  of  aforesaid  section  is  hereby 
approved* 

On  motion  of  *  Commissioner  Mc  Galium,  seconded  by  Commissioner 
J*  P«  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  859 

WHEREAS,  Under  date  of  March  11,  1935,  this  Commission 
awarded  contract  to  the  Pacific  Bridge  Co,  for  construction 
of' the  Submarine  Sections  of  the  Bay  Crossing  Pipe  Line  N0. 
2.,  SFWD  Contract  No*  53;  and, 

WHEREAS,  Contractor  was  advised  under  date  of  March  29, 
1935  that  contract  was  approved  and  that  time  for  completion 
commenced  from  said  date  of  March  29,  1935;  and, 

*  0 

WHEREAS,  later,  Contractor  was  requested  by  City  to 
suspend  operations  in  the  prosecution  of  contract  owing  to 
dispute  between  said  contractor  and  his  employees  relative 
to  scale  of  w  ages  to  be  paid  to  hoisting  engineers  and  pile 
drivers;  and, 

WHEREAS,  A  period  of  forty  (40)  calendar  days  delay 
occured  in  the  settlement  of  the  aforesaid  dispute; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  the  granting  of  an  extension  of  forty  (40)  calendar 
days  to  contractor.  Pacific  Bridge  Co.,  SFWD  Contract  No.  53; 
Construction  of  Submarine  Sections  Bay  Crossing  Pipe  Line 
No*  2. 
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On  motion  of  Commissioner  D#  C#  Murphy,  seconded  by  Com- 
missioner J,  P*  Murphy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO,  860 

WHEREAS,  the  incursions  of  crenothrix  in  the  Hetch 
Hetchy  Water  Supply  passing  through  the  Coast  Range  tunnels 
is  assuming  such  proportions  that  it  is  producing  in  the 
Hetch  Hetchy  water  a  deleterious  effect  in  so  far  as  the 
esthetic  quality  of  said  water  is c oncerned  and  if  unchecked 
the  resultant  growths  thereform  will  cause  stoppage  of  flow 
through  metered  service  connections  of  water  to  the  citizens 
of  San  Francisco  through  the  Water  Departments  system  thus 
causing  them  great  inconvenience  in  procuring  an  adequate 
water  supply  and  in  addition  thereto,  menacing  health  and 
well-being  through  the  stoppage  of  water  supply;  and, 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
Water  Department  and  the  Manager  of  Utilities  have  recommen- 
ded to  this  Commission  the  immediate  installation  of  ammonia 
treating  equipment  at  the  site  of  the  recently  constructed 
Irvington  Portal  Chlorinating  Station  to  be' operated  in 
connection  with  said  chlorinating  equipment,  and  of  such 
other  installations  as  will  effectively  make  use  of  the  - 
ammonia  treatment  of  said  water  before  it  is  chlorinated,  all 
for  the  purpose  of  preventing  the  growth  of  said  crenothrix 
in  the  Peninsula  and  San  Francisco  Divisions  of  the  Water 
Department^  and  have  estimated' the  "cost  of  such  installation 
at  approximately  the  sum  of  $5,000*00;  and, 

WHEREAS,  it  is  not  practicable  nor  in  the  best  interests 
of  the  City  and  County  of  San  Francisco  that  s  aid  installation 
be  performed  under  contract; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Public  Utilities 
Commission  hereby  declares  an  emergency  exists  with  respect 
to  the  prevention  of  the  encroachment  of  crenothrix  in  the 
Water  Departments  Reservoir  and  Pipe  System,  and  that  said 
emergency  is  contemplated  under  Section  10  of  Ordinance  No* 
9*0871;  and  hereby  directs,  subject  to  the  approval  of  the 
Controller^  that  funds  are  available  for  said  work,  that  the 
San  Francisco  Water  Department  perform  the  necessary  work 
of  installing  such  equipment  and  appliances  and  works  as  are 
necessary  to  prevent  such  growth  of  crenothrix  in  said  Water 
Department's  system,  with  its  own' labor,  materials  and 
supplies,  under  its  own  direction,  and  under  such  terms  and 
conditions  as  in  the  best  judgment  of  the  Manager  of  Utilities 
shall  test  preserve  the  public  health  and  welfare  of  the 
citizens  of  the  City  and  County  of  San  Francisco* 

On  motion  of • Commissioner  Mc  Callum,  seconded  by  Commissioner 
J*  P*  Murphy,  the  following  resolution  w as  adopted  unani- 
mously : 

RESOLUTION  NO*  861 

RESOBfED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  f rom  surplus  in  Appropriation  No. 
66*947*00,  Recovery  of  Newark-San  Lorenzo  Pipe  Line  to 
Appropriation  No*  66,946*00,  Coast  Range  Tunnel  Purification 
in  amount  $4,000*00  and  to  Appropriation  No,  66. 946*14,  Coast 
Range  Tunnel  Purification-Engineering  in  amount  $1,000,00 
to  provide  funds  for  the  installation  of  additional  equipment 
to  prevent  the  encroachment  of  c  renothrix  in  Hetch  Hetchy 
Water  entering  the  pipes  of  the  Water  Department* 
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On  motion  of  Commissioner  J*  Pt  Murphy,  seconded  by  Com- 
missioner D«  C»  Murphy  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  N0«  862 

0 

RESOJV  ED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  recommendation  for  contract  pay* 
mont  dated  Juno  6,  1935  in  amount  $>2,744#G9  and  certificate 
of  acceptance  and  final  payment  dated  June  6,  1935  in  amount 
$493#17~SFWD  Contract  No#  71-Riprapping  N0rth  San  AndrSs 
Outlet  Towor-contractor-Hamilton  Morton  Jr# 

On  motion  of  Commissioner  B«  C#  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  863 

t 

RESOLVED    That  this  Commission  hereby  approves  and 
authorizes  th6  Hetch  Hetchy  Water  Supply  to  expend  not  to 
exceed  the  sum  of  $500#00  to  prospect  for  water  on  the 
Patrick  Connolly  ranch  located  between  Tesla  Portal  and 
Thomas  Shaft  since  it  is  alleged  by  the  said  Patrick 
Connolly  that  wells  on  his  property  have  become  dry  as  the 
result  of  tunnel  operations  in  the  Coast  Range  Division  of 
the  Hetch  Hetchy  Aqueduct* 

On  mfition  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J«  P«  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NQ«  864 

RES  OF  EQji  The  Public  Utilities' Commission  hereby  amends 
Resolution  N  «  800  adopted  April  22,  1935,  to r  ead  as  follows: 

WHEREAS,  Matters  of  vital  interest  to  the  City  and  County 
of  San  Francisco  involving  the  disposition  of  electric  energy 
from  the  Hetch  Hetchy  Project  and  of  the  allocation  of  Public 
Works  Administration  Funds  for  the  development  of  the  San 
Francisco  Airport,  Rapid  Transit  facilities  in  connection 
with  the  construction  of  the  San  Francisco  Oakland  Bridge 
and  other  projects  are  now  voider  consideration' by  Federal 
Administration  authorities  in  Washington  D#  C#,  and, 

WHEREAS,  In  the  judgment  of  the  Public  Utilities  Com- 
mission of  San  Francisco,  the  interests  of  the  City  will  b  e 
best  served  by  the  attenaance  at  hearings  and  conferences 
in  Washington  of  representatives  of  this  Commission  in  ' 
connection  with  all  matters  under  its  jurisdiction?  and, 

WHEREAS.  In  connection  with' the  development  of  Rapid 
Transit  facilities  for  this  City,  it  is  desirable  thiat 
representatives  of  this  Commmission  investigate  the  latest 
approved  methods  for  such  rapid  transit  facilities  as  now 
constructed  or  are  under  construction  in  the  Cities  of  New 
York  and  Bos  ton  5 

NOW,  THEREFORE,  BE  IT  RESD  LVED,  That  this  Commission' 
hereby  authorizes  and  delegates  Commission  L#  F#  Byimgton, 
Manager  of  Utilities  Ef       Cahill  and  Chief  Electrical 
Engineer  Paul  J«  Ost  to  represent  this  Commission  at  the 
hearings  and  conferences  in  Washington  in  all  matters  under 
its  jurisdiction  and  to  investigate  rapid  transit  facilities 
in  New  Yoark  and  Boston* 
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RESOIVED,  Further  that  for  the  purpose  aforesaid 
said  Manager  of  Utilities  and  said  Chief  Electrical 
Engineer  are  hereby  granted  permission  to  leave  the  state 
of  California  commencing  Wednesday,  April  24,  1935  and  to 
be  c  ompensated  for  all  necessary  expenditures  in  Washington 
and  visits  to  New  York  and  Boston*  said  expenditures  to  be 
paid  out  of  funds  under  control  of  this  Commission  as 
allocated  by  the  Director  of  this  Commission's  Bureau  of 
Accounting  and  approved  by  the  Controller  of  the  City  and 
County  of  San  Francisco* 

RESOLVED,  Further  That  in  event  it  is  desirable  in  the 
judgment  of  the  Manager  of  Utilities  that  the  Manager  of  the 
Airport  M«  B*  Doolin  be  present  at  the- hearings  in 
Washington  relative  to  Airport  matters,  said  Manager  of 
Utilities  is  hereby  authorized  to  request  Mr*  Doolin1 s 
presence  in  Washington,  and  this  Commission  hereby  approves 
Mr*  Doolin1  s  absence  from  this  State  for  said!  purposes  and 
the  payment  of  his  necessary  traveling  expenses  from  funds 
under  control  of  this  Commission  as  allocated  by  the 
Director  of  this  Commission's  Bureau  of  Accounting  and 
approved  by  the  Controller  of  the  City  and  County  of  San 
Francisco* 

> 

RESOLVED    Further  That  inasmuch  as  the  presence  of 
Chief  Electrical  Engineer  Paul  J*  Ost  and  Manager  of  Airport 
B*  M»  Doolin  is  required  as  hereabove' recited  in  connection 
with  the  affairs  of  their  departments,  necessary  traveling 
expenses  are  deemed  to  be  contracted  in  the  performance 
of  routine  duties* 

On  motion  of  Commissioner  J*  P*  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  w as  adopted 
unanimously  • 

RESOLUTION  N0«  865 

WHEREAS,  it  appears  that  John  L»  Baker  was  injured  on 
the  31st  day  of  January,  1935  while  attempting  to  board  a 
Market  Street  Railway  Street  car  at'Larkin  and  Market  Streets 
when  a  Municipal  Railway  Street  car,  the  WL"  line  came  along 
and  struck  Mr«  Baker;  and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francis  co  has  insufficient  witnesses  to  combat  the  charge 
of  liability  for  negligence;  and, 

WHEREAS  *  said  John  L*  Baker  has  suffered  personal 
injuries,  to-wit;  severe  c  rushing  of  the  chest  and  s  evere 
strain  o«J  the  right  third-  fourth  and  fifth  s  terno-costal 
articulations,  together  with  an  injury  to  his  shoulder 
girdle  and  various  bruises,  abrasions  and  contusions!  and, 

WHER'JJAS,  said  Mr*  Baker  has  incurred  hospital  and 
doctor  bi3.1s  to  the  amount  of  Two  Hundred  Sixty  (#260*00) 
Dollars;  3|oss  of  wages  to  the  amount  of  Ninety  s  even  ($97*00) 
dollars  fi.fty  cents;  and  miscellaneous  expenses  such  as 
clothing,  'taxi-cabs,  treatments  for  his  chest  which  treat- 
ments he  isf!  still  taking,  to  the  amount  of  Forty  (#40*00) 
dollars;  mc^king  a  total  sum  of  Three  hundred  ninety  seven 
and  50/100  Dollars  (#397*50)  and, 

WHERE  A»S    Mr*  Baker  has  agreed  to  accept  the  cum  of  Four 
Hundred  Fiftty  (#450.00)  Dollars  in  full  payment  a'nd  com- 
promise of  call  claims  for  dsmages  for  pain,  suffering,  doctor 
bills  and  a3il  expenses;  and, 
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WHEREAS    Tho  City  Attorney  has  advised  this  Commission 
that  in  his  opinion  said  settlement  is  a  reasonable  and  just 
one; 


NOW ,  THEREFORE,  BE  IT  RES OF  ED,  That  the  City  Attorney 
bo  and  he  is  hereby  duly  authorized  to  s  ottle  and  compromise 
all  claims  for  damages  held  by  said  John  L#  Baker  against 
the  City  and  County  of  San  Francisco  for  the  sum  of  Four 
H  undred  Fifty  ($450*00)  Dollars. 

On  motion  of  -  Commission  D#  C#  Murphy,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  was  adopted  unani- 
mous ly : 


WHEREAS,  Etta  E*  Boardman  has  filed  a  suit  for  damages 
against  the  City 'and '  County  of  San  Francisco  in  the  sum  of 
Two  Thousand  ($2,000*00)  Dollars  for  injuries  received  by 
her  on  the  16  th*  Day  of  January,  1935,  while  boarding  a 
Municipal  Car  "D"  line,  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commmission 
as  to  the  facts  of  said  accident  and  has  recommended  the 
payment  of  Two  Hundred  Fifty  ($250*00)  Dollars  to  said  Etta 
E*  Boardman  In  compromise  and  settlement  of  liability 
of  the  said  City  and  County  of  San  Francisco* 

THEREFORE,  BE  IT  RES03V"  ED,  That  the  City  Attorney  be  and 
he  is  hereby  authorized  to  fully  settle  the  foregoing  suit 
in  the  sum  of  Two  Hundred  Fifty  (§250*00)  Dollars* 

On  motion  of ' Commissioner  Mc  Galium,  seconded  by  Commissioner 
J*  P*  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 


RESOLVED,    ifchat  the  City  Attorney  be  and  he  is  hereby 
authorized  to  abandon  the  pending  motions  for  new  t  rials  in 
the  cases  of  GQroge  P*  Shaw  and  Matthew  D#  Swift  vs,  the 
City  and  County  of  San  Francisco  and  the  Controller  is  hereby 
authorized  and  directed  to  prepare  w arrants  in  payment  of 
judgements  heretofore  secured  as  follows: 

In  the  c  ase  of  George  P*  Shaw  vs*  City  aid  County  of 
San  Francisco  the  sum  of  $3,000*00 

In  the  case  of  Matthew  D*  Swift  vs»  City  and  County  of 
San  Francisco  the  sum  of  $2,000*00* 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair* 


RESOLUTION  NO.  866 


RESOLUTION  N0»  867 


Secretary 
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MINUTES  OP  THE  EIGHTY  FIFTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL- JUNE  24,  _  1955  at  8:00,  P,  M, 


Present:    Commissioners  L,  F„  Byington,  Geo,  Filmer,  J,  H. 
Mc  Galium,  D,  C.  Murphy  and  J.  P.  Murphy, 

President  L,  F,  Byington  presided. 

On  motion  of' Commissioner  Filmer,  seconded  by  Commissioner 
J*  P,  Murphy,  the  minutes  of  the  84th,  regular  meeting  of 
the  Commission  held  June  10,  1935  were  approved. 

On  motion  of -  Commissioner  Filmer,  seconded  by  Commissioner 
J«  P»  Murphy,  the  following  was  approved  for  payment: 

Contract  Payment  dated  J^^ne  14,  1935,  Construction  of 
Moccasin  South  Cottages,  HHWS  Contract  No,  152,  S,  C,  Giles 
in  amount  $1,221,00. 

On  motion  of • Commissioner  Filmer,  seconded  by  Commissioner 
J,  P,  Murphy,  the  following- resolution  signed  by  Commissioners 
L,  F,  Byington,  Geo,  Filmer,  D,  C.  Murphy  and  J,  P,  Murphy 
under  date  of  June  2  4,  1935  was  ratified: 


RESOLUTION  NO.  868 

RESOLVED,  This  Commission  recommend  in  accordance  with 
Section  80  of  the  Charter,  a  supplemental  appropriation  for 
the  Municipal  Railway  for  the  fiscal  year  1934-1935,  in  the 
sum  of  #15,000,00  to  Appropriation  No.  65.103,00  and 
$6,000,00  to  Appropriation  No,  65.200.00,  said  sums  to  b e 
paid  out  of  Municipal  Railway  Funds. 

0n  motion  of' Commissioner  Mc  Callum,  seconded  by  Commissioner 
J".  P,  Murphy,  the  following  resolution  signed  by  Com- 
missioners L,  F,  Byington,  J,  H«  Mc  Galium,  D#  C.  Murphy 
and  J,  P,  Murphy  under  date  of  June  17,  1935  was  ratified: 

RESOLUTION  NO,,  869, 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  surpluses  in  various  appropriations 
of  the  Municipal  Railway  as  follows: 

From  Appropriation  No,  65,806.00-Pensions  and  Retirements, 
to- Appropriation  No,  85,200,00-Contractual  Services  in  amount 
$2,000.00, 

From  Appropriation  No«  65.900,00-Services  of  Other  Depart- 
ments to  Appropriation  No,  65,200#00-Contractual  Services 
in  amount  §2,000,00, 

From  Appropriation  No,  65,300,00-Materials  and  Supplies  to 
Appropriation  No,  65,200,00-Contractual  Services  in  amount 
$10,500*005  and, 

From  Appropriation  No*  65,800#00,  Fixed  Charges  to  Appro- 
priation No,  65,200,00-Contractual  Services  in  amount 
110,000.00, 
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On  motion  of  Commissioner  D#  C#  Murphy,  seconded  by  Com- 
missioner J.  P,  Murphy,  the  following  resolution' signed 
by  Commissioners  L.  P#  Byington,  J,  H,  Mc  Callum,  D,  C, 
Murphy  and  J,  P,  Murphy  under  date  of  June  17,  1935  was 
ratified: 

RESOLUTION  NO,  870 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  surplus  in  anount  $500,00  in  Appro- 
priation No,  66,300,00,  Materials  and  Supplies  to  Appropriat- 
ion No,  66,334 ,00 -Poods tuffs,  to  provide  additional  funds 
for  operation  of  Millbrae  Boarding  House  for  quarter  ending 
June  30,  1935, 

On  motion  of  Commissioner  D.  C,  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution' signed  by 
Commissioners  L,  F,  Byington,  J.  H,  Mc  Callum,  D,  C#  Murphy 
and  J,  P,  Murphy  under  date  of  June  17,  1935  was  ratified: 

RESOLUTION  NO,  871 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  an  additional  allotment  from  the  unalloted 
balance  in  Appropriation  No,  64.102,00,  Temporary  Salaries 
in  amount  $1,600,50  to  provide  for  allotment  of  annual 
appropriation  for  month  of  June,  1935, 

On  motion  of  CommissionerD,  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution- signed  by 
Commissioners  L,  F,  Byington,  J,  H,  Mc  Callum,  D,  C,  Murphy 
and  J.  P,  Murphy  under  date  of  June  17,  1935  was  ratified: 

RESOLUTION  NO,  872 

RESOLVED,  That  this  Commission  hereby  r  equests  the  Con- 
troller to  transfer  $8,000,00  of  the  surplus  in  Street  and 
Public  Building  Lighting  Appropriation  No»  63,231,01-1 
Estimated  Pacific  Gas  and  Electric  Co,  Contract  for  Lighting) 
to  Appropriation  No,  63,231,01,  Lighting  of  Public  Streets, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er J,  P,  Murphy,  the  f ollowingresolution  signed  by  Commission- 
ers L,  F,  Byington,  J,  H,  Mc  Callum,  D,  °,  Murphy  and  J,  P, 
Murphy  under  date  of  June  18,  1935  was  ratified: 

RESOLUTION  NO,  873 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer ' surplus  in  amount  $400,00  from  Appro- 
priation No,  65,300,00-Materials  and  Supplies  to  Appropriation- 
No,  6£,400,00-Equipment-Municipal  Railway  Funds-to  provide 
funds  for  purchase  of  equipment  needed  in  connection  with  new 
bus  garage. 

On  motsion  of'  Commissioner  Filmer,  seconded  by  Commissioner 
J»  P,  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO,  874 

R3ES0LVED,  That  this  Commission  hereby  requests  the 
Controller  of  the  City  and  County  of  San  Francisco  to  transfer 
surplus  in  amount  $50,00  from  Appropriation  No,  62,200,00- 
Contractual  Services-Public  Utilities  Commission  General 
Office  to  Appropriation  No,  62,300, 00-Materials  and  Supplies 
to  provide  additional  funds  necessary  for  routine  operations 
of  general  office. 
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On  motion  of  Commissi onor  J.  P#  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimous3.y : 

RESOLUTION  NO,  875 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller of  the  City  and  County  of  San  Francisco  to  transfer 
surplus  in  Appropriation  No«  67»200.00-Contractual  Services 
in  amount  $500#00  to  Appropriation  No.  67 O200#21-Contr actual 
Services,  Functional  to  provide  funds  needed  for  the  cutting 
and  burning  of  grass  and  brush  around' the  production  proper- 
ty of  the  Hetch  Hetchy  Power  Division,  during  the  month  of 
June,  1935 « 

On  motion  of  Commissioner  D0  C#  Mc  Galium,  seconded  by  Com- 
missioner D#  C#  Murphy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO.  876 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  of  the  City  and  County  of  San  Francisco  to  transfer 
surplus  in  amount  $2,000#00  from  Appropriation  No»  66.900,01^ 
Services  of  Other  Departments  to  Appropriation  No#  66#400#00, 
Equipment  to  provide  funds  for  the  purchase  of  3  Ford  V8 
Trucks  to  be  used  by  the  Hetch  Hetchy  Power  Division  at 
Moccasint 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  877 

WHEREAS,  This  Commission  under  date  of  April  22,  1935 
awarded  contract  for  Construction  of  the  Moccasin  South 
Cottages  under  HHVVS  Contract  No#  152;  and, 
t 

WHEREAS  Because  of  s  trike  conditions  in  the  lumber 
industry  of  the  Northwest,  contractor,  S#  C#  Giles  under 
aforesaid  contract  had  been  unable  to  procure  lumber  for 
the  prosecution  of  contract;  and, 

WHEREAS,  lumber  is  now  procurable  and  it  is  desirable 
that  these  cottages  be  finished  with  as  little  delay  as 
possible ; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
declares  the  existence  of  an  emergency  and  contractor  S#  C. 
Giles  is  hereby  given  permission  to  work  eight  (8)  hours 
per  day* 

On  motion  of  Commissioner  J#  P#  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously; 

RESOLUTION  NO.  378 

RESOLVED^  That  the  contract  for  the  following  public 
works  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  county,  to -wit : 

FOR  FURNISHING  ELECTRICITY,  GAS  AND  STREET  LIGHTING 
SERVICE  -  L&P  CONTRACT  NO.  6 

be,  and  the  same  is  hereby  awarded  to  the  Pacific  Gas  and 
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ELECTRIC  COMPANY,  445  Sutter  Street,  San  Francisco,  they 
"being  the  lowest  regular  and  responsible  bidder  therefor • 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Funds  for  this  work  are  available  under  Appropriation  No* 
565.231.01. 

On  motion  of ' Commissioner  Pilmor,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  N0«  879 

WHEREAS,  The  Summit  Flying  School  of  San  Bruno,  Calif- 
ornia, a  tenant  of  the  San  Francisco  Airport,  occupying  an 
office  in  Hangar  No.  2  has  presented  a  claim  in  amount 
$146*50  against  said  San  Francisco  Airport  for  damages' to 
linoleum,  rugs,  stationery,  text  books,  school  records, 
drapes  and  curtains;  and, 

WHEREAS,  B.  M.  Doolin,  Manager  of  tile  San  Francisco 
Airport  has  advised  this  Commission  that  the  office  of 
aforesaid  Summit  Plying  School  at  the  Airport  was  flooded 
because  of  faulty  roofing  and  improper  waterproofing  of  walls 
during  the  winter  of  1934-1935;  and, 

•     WHEREAS.  Aforesaid  Summit  Flying  School  as  of  June 
30,  1935  is  indebted  to  the  San  Francisco  Airport  in  amount 
$681.05; 

THEREFORE,  BE  IT  RESOLVED,  That  delinquent  account  of 
Summit  Flying  School  in  amount  $681.05  be  adjusted  through 
claim  of  $146.50  provided  that  the  sum  of  $534.55  be  paid  by 
June  30,  1935. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO.  880 

WHEREAS    The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  property  under  the  control  of  the  said  Water  Department 
as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
does  approve  the  terms  and  conditions  of  the  said  leases 
and  authorizes  the  execution  of  same  as  follows: 

V.  CALLORRI:    First  lot-Lots  numbered  38  and  42  of  the 

Villa  Homestead  Association  bounded  by  Jewell 
Avenue,  Fifth  Avenue,  Lot  37  of  the  Villa  Homestead  Associa- 
tion and  Lots  39  and  43  of  the  Villa  Homestead  Association, 
containing  4  acres,  more  or  less,  San  Mateo  County, 

Second  lot,  Lot  37  of  the  lands  of  the  Villa  Homestead 
Association  near  Colma,  containing  2.13  acres;  the  total 
area  described  containing  6.13  acres,  more  or  less  and  being 
known  as  Parcel  No.  16  of  the  San  Mateo  County  Lands  for  a 

feriod  of  one  year  f  rom  July  1,  1935  at  a  cash  r  ental  of 
170.00, 
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On  motion  of'  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO,  881 

RESOLVED,  That  E.  C#  Trousdoll  of  167  Hawthorn  Way. 
Son  Jose,  Cal  ifornia,  hereinafter  c  ailed  "the  permittee" 
be  and  is  hereby  granted  permission  to  use  the  existing 
roadway  and  trail  through  and  across  the  following  described 
land  of  the  City  and  County  of  San  Francisco,  hereinafter 
called  "The  City",  situated  in  the  County  of  Santa  Clara, 
California,  in  order  to  reach  property  now  belonging  to 
him:- 

The  S  1/2  of  the  N.E.  1/4  and  the  N.  1/2"  of  the 
S.E  1/4  Section  26/T5S/R2E,  M.  D*  B  &  M,, 
commonly  known  as  the  "Parker  Place" . 

This  permit  is  granted  subject  to  the  following  terms 
and  conditions  and  shall  not  become  effective  until  receipt 
by  this  Commission  of  a  certified  copy  hereof  with  the 
endorsement  thereon  signed  by  said  permittee  accepting  this 
permission  subject  to  such  conditions: 

1.  This  grant  of  permission  does- not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission  and  is  revocable  at  any  time  at  the  will  of  said 
Commission. 

2.  The  use  of  said  roadway  shall  be  limited  to  said  permittee 
and  any  and  all  gates  on  said  roadway  through  the  described 
property  shall  be  closed  and  locked  after  passing  through,  and 
sci  d  permittee  shall  install  his  own  locks  on  chains  fastening 
said  gates*    No  hunting  will  be  permitted  on  the  city's 
property* 

3.  The  permittee,  when  d  riving  c  attle  thrugh  the  City's 
property  shall  keep  them  in  motion  and  not  permit  them  to 
stray  beyond  the  immediate -sricinity  of  said  roadway. 
Relocation  of  said  roadway,  due  to  washouts  or  any  other 
cause,  shall  be  subject  to  the  approval  of  the  General 
Manager  of  the  San  Francisco  Water  Department,  and  neither 
the   c ity,  nor  any  commission, board  or  officer  thereof 
shall  be  held  responsible  or  liable  for  d  amage  to  property 
or  injtiry  or  death  to  live  s  tock  or  persons  pesulting  from 
any  cause  whatsoever  in  connection  with  the  permission  hereby 
granted. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  N0«  882 

WHEREAS,  It  is  desirable  that  the  funds  of  the  Bureau 
of  Public  Relations  be  set  up  separately  under  Annual 
Appropriation  Ordinance  1935-1936: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  following  ap- 
propriation of  funds  of  the  Public  Utilities  Commission  be 
allocated  as  follows: 

PUBLIC  UTILITIES  COMMISSION 

Appro.  562-101-00    Permanent  Salaries  $28,200.00 
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Appro.  562.106.00  Legal  Expenses  19*000.00 

562,200.00  Contractual  Services  6^600.00 

562.300.00  Materials  and  Supplies  1,150.00 

562.400.00  Equipment  300.00 

562.800.00  Fixed  Charges  1.010.00 


§56,260.00 


BUREAU  OP  PUBLIC  RELATIONS 


Appro.  562,101.01  Permanent  Salaries  6^000,00 

562.200.01  Contractual  Services  9,750.00 

562.300.01  Materials  and  Supplies  100.00 

562.400.01  Equipment  200.00 

562.800.01  Fixed  Charges  207.00 

§16,257.00 

and  the  Controller  is  hereby  requested  to  set  up  accounts  as 
above  stated. 

On  motion  of  Commissioner  Me  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  885 

RESOLVED^  That  this  Commission  hereby  requests  the 
Controller  to' transfer  surplus  in  amount  $50.00  from  Appro- 
priation No.  67.200. O0-Contractual  Services  to  Appropriation 
No.  67.334.00-Foodstuf f s,  funds  needed  for  routine  operation 
of  boarding  house  at  Moccasin  for  balance  of  fiscal  year. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  884 

RESOLVED    That  this  Commission  hereby  requests  the 
Controller  to* allot  from  the  unalloted  balance  in  Appropria- 
tion No.  568-900-OO-Services  of  Other  Departments  the  sum 
of  $263.00  which  amount  represents  Hotch  Hetchy  Water  Supply 
ten  percent  proportion  of  purchase  of  truck,  clearing 
channel  below  Lake  Eleanor  spillway  and  extension  to  present 
water  supply  at  Damsite. 

On  motion  of  Commissioner  J.  P.  Murphy  and  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  NO.  885 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  from  the  unalloted b alance  in  appropriation 
No.  568-906-00,  Services  of  Other  Departments  the  sum  of 
§4,500.00  for  routine  maintenance  of  Hetch  Hetchy  Aqueduct 
during  the  months  of  July,  August  and  September,  1935.. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C#. Murphy ^  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  886 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  ot  Supervisors  of  the  City  and  County  of  San  Fran- 
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Cisco  to  adopt  the  following  resolution  authorizing  accept- 
ance of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  deeds  from  the  following  named  parties  to  easements 
over  the  following' described  lands  situated  in  San  Mateo 
County,  California,  required  for  Crystal  Springs  Pipe  Line 
No.  2,  and  that  the  sums  set  forth  opposite  their  names  bo 
paid- for  said  easements  from  the  1933  Water  Distribution  Bond 
Fund,  Appropriation  No.  93.903,05-57. 

Giacomo  Piedemonto,  et  ux.,  Easement  over  5  acre 

tract  of  land  described' in  deed  recorded  July  12, 

1924,  Book  127,  page  77,  Official  Records  of  San 

Mateo  County.  $240.40. 

Carlo  Repctto  ot  al,  Easement  over  portion  of 
29.21  acre  tract' of  land  d  escribed  in  deed 
recorded  June  19,  1922,  Book  44,  page  83, 

Official  Records  of  San  Mateo  County  456.30. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  887 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution  authorizing 
acceptance  of  deed: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
accept  a  deed  from  John  T;  Hennessy  to  Lot  10,  Assessor's 
Block  2144,  San  Francisco,  required  for  the  Sunset  Reservoir; 
and  that  the  sum  of  $250.00  be  paid  for  said  land  from  the 
1933  Water  Distribution  Bond  Fund.  Appropriation  No» 
93.905.05-57. 

On  motion  of'  Commissioner  Mc  Galium,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  w as  adopted  unanimous- 
ly: 

RESOLUTION  NO.  888 

RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  to  adopt  the  following 
resolution: 

RESO IV ED'  That  the  City  and  County  of  San  Francisco  en- 
ter into  written  agreements  with  the  following  named  com- 
panies providing  for  the  construction,  maintenance  and 
operation  of  the  Crystal  Springs  Pipe  Line  No.  2,  beneath 
the  tracks  and  rights  of  way  of  said  companies  5 

Market  Street ' Railway  Company,  crossing  at  Third  Street, 
Town  of  Baden,  San  Mateo  County,  California. 

Gough  Street  Railroad  Company,  crossing  at  MacDonald  Avenue 
and  Allan  Street,  San  Mateo  County,  California. 

BE  IT  FURTHER  RESOIVED*  That  the  Mayor  and  the  Clerk 
of  the  Board  of  Supervisors  are  hereby  authorized  and 
directed  to  execute  said  agreements  in  duplicate. 
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On  motion  of  Commissioner  J.  P#  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously : 

RESOLUTION  N0«  889 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  of  the  City  and  County  of  San  Francisco  to  trans- 
fer surplus  in  amount  $360.00  from  Appropriation  No. 
64.102.00-Temporary  Salaries  to  Appropriation  No.  64.200.00- 
Contractual  Services  to  provide  necessary  funds  for  con- 
tractual services  in  the  balance  of  the  present  fiscal  year. 

On  motion  of '  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted: 

RESOLUTION  NO,  890 

RESOLVED,  That  the  San  Francisco  Police  Commission  is 
hereby  granted  a  permit  to'use  the  parcel  of- land  on  the 
north  shore  of  Lake  Merded,  being  5,85  acres,  more  or  less, 
as  shown  in  City's  Engineer's  survey  entitled  "Proposed' 
Police  College  and  Training  Grounds,  Lake  Merced  Lands", 
dated  June  1934,  it  being  understood  that  the  permission  to 
use  the  land  described  shall  be  revocable  at  the  will  of  this 
Commission.    Revocation  of  permission  to  occupy  the  land 
shall  be  evidenced  by  a  resolution  passed  by  this  Commission 
and  a  certified  copy  of  the  same  served  on  the  San  Francisco 
Police  Commission  90  days  prior  to  the  taking  effect  of  the 
revocation  of  the  permit* 

BE  IT  FURTHER  RESOLVED,  That  such  permit  is  granted 
subject  to  the  following  provisions: 

1.  That  the  Public  Utilities  Commission  reserves  a  right  of 
way  for  bridle  paths  through  such  5.85  acres  more  or 
less,  in  a  location  satisfactory  to  the  Public  Utilities 
Commission; 

2.  That  no  swimming  shall  be  permitted,  at  any  time,  with- 
out permission  first  having  been  granted  by  the  Public 
Utilities  Commission! 

3.  Under  the  revocation  of  the  permit  to  occupy  the 
premises  described,  any  improvements  erected  upon  said 
premises  under  authority  of  the  Police  Commission  shall 
remain  the  property  of  the  City  for  the  purposes  of 

the  Water  Department,  or  said  buildings  shall  be  removed 
without  cost  or  expense  to  the  Public  Utilities  Com- 
missions 

4.  That  a  rental  be  charged 5  said  rental  to  be  de  -termined 
upon  by  Manager  of  Utilities,  E.  G.  Cahill  and  the 
Police  Commission. 

AND  BE  IT  FURTHER  RESD  LVED,  That  a  certified  copy  of 
this  resolution  be  forwarded  to  the  San  Francisco  Police 
Commission  and  upon  that  Commission  duly  adopting  a  resolut- 
ion accepting  the  terms  of  the  permit  herein  granted,  shall 
be  given  the  use  and  enjoyment  of  the  above  described  land 
situate  in 'the  City  and  County  of  San  Francisco,  State  o:f 
Calif  o  mi  a« 

Vote  for  above  resolution  was  as  follows: 

Ayes:  Commissioners  Geo.  FiLner,  J.  H.  Mc  Galium,  D.C.Muirphy 

and  J.  P.  Murphy 
No:      Commissioner  Byington 
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The  above  resolution  was  introduced  after  an  opinion  of  the 
City  Attorney  was  road.    The  City  Attorney  had  been  requested 
to  advise  the  Commission  if  the  latter  had  the  legal  authority 
to  grant  to  the  Police  Commission  the  use  of  the  lands  on  the 
north  shore  of  Lake  Merced  for  use  of  the  Police  Department. 
The  City1 Attorney' s  opinion  advised  the  Commission  that  it  could 
grant  a  revocable  permit  and  incorporate  in  the  permit  any 
restrictions  it  saw  fit.  The  opinion  was  based  on  the  assumption 
that  it  was  within  the  judgment  of  the  Commission  to  determine 
whether  the  land  was  needed  for  the  uses  of  the  Water  Department, 
and  if  not  so  needed  the  Commission  had  the  right  to  permit  a 
temporary  use  for  other  purposes.  The  opinion  contained  citations 
of  Courts  upholding  such  actions. 

Commissioner  Byington  votes  no  on  the  resolution  upon  the  fol- 
lowing grounds:  Lake  Merced  and  the  lands  adjacent  thereto  are  a 
part  of  the  water  system  of  the  City  and  County  of  San  Fran- 
cisco.   They  were  acquired  as  such  by  vote  of  the  people  and 
were  purchased  with  the  proceeds  of  bonds  sold  for  the  acquisi- 
tion of  a  municipal  water  system,  and  the  interest  on  said  bonds 
is  reflected  in  the  water  rates'  charged  the  people.  The,  Public 
Utilities  Commission  cannot  surrender  to  any  other  department  or 
persons  jurisdiction  over,  or  possession  of  property  entrusted 
to  the  Commission  for  utility  purposes.      Commissioner  Bying£on 
was  of  the  opinion  that  the  cases  cited  by  the  City  Attorney 
went  only  to  the  point  that  land  acquired  by  a  municipality, 
and  no  longer  available  for  the  purposes  for  which  acquired, 
could,  on  recommendation  of  the  commission,  be  turned  over  to 
the  municipality  and  by  authorization  of  the  Board  of  Super- 
visors ordered  sold  or  exchanged,  but  that  the  Public  Utilities 
Commission  could  not,  by  its  sole  act,  transfer  jurisdiction 
over,  or  possession  of,  property  aspired  under  a  bond  issue  and 
for  utility  purposes  to  another  commission  or  department. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  891 

RESOLVED,  That  this  Commission  hereby  requests  the  Control- 
ler to  make  allotments  from  the  unalloted  balances  in  Airport 
Funds  as  follows: 

Appropriation  No.  564,-102-00,  Temporary  Salaries,  First  Quarter- 
$5,100.00  to  provide  funds  for  temporary  salaries  and  vacation 
relief. 

Appropriation  No.  56^-103-00,  Wages,  $600.00  for  First  Quarter 
to  provide  funds  for  employment  of  mechanics  as  needed. 
Appropriation  No.  56A-4OO-OO,  Equipment  $3,515.00  for  First 
Quarter  to  provide  for  purchase  of  auto,  grader,  compressor,  etc. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 


Secretary 


641 


MINUTES  OF  THE  EIGHTY  SIXTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL  -  JULY  6.  1935  at  8; 00  P.  M. 


Present:    Commissioners  L,  F.  Byington,  Geo,  Filmer,  J.  H. 
Mc  Callum,  D.  C.  Murphy  and  J.  P.  Murphy. 

President  L,  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P,  Murphy,  the  minutes  of  the  85th,  regular  meeting  of 
the  Commission  held  June  24,  1935  were  approved. 

On  motion  of  Commissioner  D«  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  were  approved  for  payment: 

(a)  Contract  payment  dated  July  8,  1935,  Laying  of  University 
Mound  Pipe  Line  Completion  from  Brannan  to  Broadway, 
SFWD  Contract  No.  6  5-Section  "B"  to  Sibley  Grading  and 
Teaming  Co,  in  amount  $  38,821,90. 

(b)  Contract  payment  dated  July  2,  1935,  Construction  of  the 
Crystal  Springs  Pipe  Line  Tunnel -SFWD  Contract  No.  74  to 
Barrett  and  Hilp  in  amount  $11,743.20. 

(c)  Contract  payment  dated  July  8,  1935,  Excavation  and 
Embankment  of  University  Mound  Reservoir,  SFWD  Contract 
No.  64  to  Granf ield-Farrar-Carlin  in  amount  $12,564.47. 

(d)  Contract  payment  dated  July  8,  1935,  Laying  12&16"  CI 
Feeder  Mains  in  Southwest  Section  of  City-SFWD  Contract 
No.  56  to  W.  J.  Tobin  in  amount  $15,341.75. 

(e)  Contract  payment  dated  July  8,  1935,  Laying  6&8"  CI 
Mains  in  area  from  26th.  Ave.  to  48th.  Ave.  and  from 
Fulton  to  El  Camino-SFWD  Contract  No.  76  to  Lowrie  Paving 
Co,  in  amount  $1,653.24. 

(f )  Contract  payment  dated  July  8,  1935,  College  Hill  Pipe 
Line -SFWD  Contract  No,  73  to  Eaton  and  Smith  in  amount 
$8,755.20. 

(g)  Contract  payment  dated  July  8,  1935,  Bay  Crossing  Pipe 
Line  No.  2,  Western  Pipe  &  Steel  Co.  in  amount  $76,585.74 
SFWD  Contract  No.  46-Section  "MBW 

(h)  Contract  payment  dated  July  8,  1935,  Bay  Crossing  Pipe 
Line  No.  2,  SFWD  Contract  No.  46-Section  "C"  to  American 
Concrete  &  Steel  Pipe  Co.  in  amount  $4,114.57. 

(i)  Contract  payment  dated  July  8,  1935,  Submarine  Section- 
Bay  Crossing  Pipe  Line  No.  2 -SFWD  Contract  No.  53  to 
Pacific  Bridge  Co,  in  amount  $43,775.42, 

(j)    Contract  payment  dated  July  8,  1935,  Laying  6&8"  CI  Mains 
in  area  from  Funston  to  35th.  and  from  Quintara  to  Wawona 
SFWD  Contract  No.  77  to  Pacific  States  Construction  Co. 
in  amount  $11,259.97 

(k)    Contract  payment  dated  July  8,  1935, University  Mound  Pipe 
Line  from  Brannan  to  Broadway-SFWD  Contract  No,65-Sec. 
"A"  to  M.  J.  Lynch  in  amount  $11,404.17 
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(1)    Contract  payment  dated  July  5,  1935,  Construction  of 
Tunnel  No.  1-B,  Lower  Cherry  Aqueduct-HHWS  Contract 
No*  151,  to  Kemper  Construction  Company  in  amount 
#10,587.25. 

(m)    Contract  payment  dated  July  5,  1935,  Construction  of  the 
Moccasin  South  Cottages-HHWS  Contract  No.  152  to  S.  C. 
Giles  in  amount  $807.00. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners  L. 
F.Byington,  J.  H.  Mc  Callum,  D.  C.  Murphy  and  J.  P.  Murphy 
under  date  of  June  26,  1935  was  ratified: 


RESOLUTION  NO.  692 


RESOLVED,  That  the  contract  for  the  following  public 
work^  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  AN  ORNAMENTAL  STREET 
LIGHTING  SYSTEM- EMBARCADERO  FROM  MARKET  TO 
HOWARD-L&P  Contract  No.  7 

be  and  the  same  is  hereby  awarded  to  R.  Flatland,  1899 
Mission  Street,  San  Francisco,  he  being  the  lowest  regular  and 
responsible  bidder  therefor,  at  a  lump  sum  price  of 
#3,250.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Funds  for  this  work  are  available  under  Appropriation 
No.  63.231.01. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum,  D,  C.  Murphy 
under  date  of  July  2,  1935  was  ratified; 

RESOLUTION  NO,  893 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  in  Ap- 
propriation No.  567-500-00-Buildings,  Structures  and  Im- 
provements to  the  Appropriation  numbers  and  amounts  as 
iisted: 


Appro.  No.                      Description  Amount 

567-500-11  Clearing  Channel  below  Spillway-Lake 

Eleanor  #  877.00 

567-599-12  Extension  to  Damsite  Water  Supply  864.00 

567-500-13  Groveland  shops  for  linemen  500,00 

567-500-14  Early  Intake  Garage  875.00 

567-500-15  Early  Intake  sand  trap  valve  350.00 

567-500-16  Moccasin  concrete  gutters  297.00 

567-500-17  Moccasin  oonfcrefce  walks  367.00 

567-500-18  Moccasin  5  stall  garage -Domitory  960.00 

567-500-19  Concrete  steps  bus  yard-Moccasin  135.00 

567-500-20  Moccasin  5  stall  garage-new  cottages  2,500.00 

567-500-21  Roads-Sidewalks-Curbs-Moccasin  5,200.00 

567-500-22  Moccasin  bus  yard  fence  1,400.00 

567-500-23  Moccasin  swimming  pool  1,500.00 

567-500-24  House  and  lot  at  Livermore  5,000.00 


,725.00 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  signed  by  Commissioners 
L.  F.  Byington,  Geo.  Filmer,  J.  H,  Mc  Callum  and  D.  C.  Murphy 
under  date  of  July  2,  1935  was  ratified: 


RESOLUTION  NO,  894 


RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unallocated  balance  of  Appro* 
priation  No.  567-913-00,  Depreciation  Fund-Maintenance  and 
Replacements-General,  Hetch  Hetchy  Power  Operative  Funds  to 
the  Appropriation  Numbers  and  in  the  Amounts  listed  as 
follows: 


Appro.  No.  Description  Amount 

567-913-17    Transmission  Poles  &  Fixtures  $  2,500.00 

567-913-18  Communication  System  2,500.00 
567-913-19  Moccasin  Generator  Main  Bearing  9,318.00 
567-913-20  Electric  shop  &  garage-Groveland  500.00 
567-913-21  Moccasin  Warehouse  Steel  Rack  855.00 
567-913-22  Concrete  Steps  Moccasin  Cottages  7-8-9  341.00 
567-913-23  Two  concrete  mixers  with  one  1,000.00 
567-913-24  Revolving  Wheel  Scraper  300.00 
567-913-25  Moccasin  Black  Iron  Water  Main  883.00 
567-913-26  Road  Culverts  between  So,Fork  and  Mather  250.00 
567-913-27  Two  Dodge  one-half  ton  trucks  1,200.00 
567-913-28  Transmission  Line  Automobkle  1,000.00 
567-913-29    Camp  at  Early  Intake  8.000.00 

$28,647.00 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  signed  by 
Commissioners  L.  F.  Byington,  Geo.  Filmer,  J".  H.  Mc  Callum 
and  D,  C.  Murphy  on  July  2,  1935  was  ratified: 

RESOLUTION  NO.  895 


RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  alloted  balance  in  Appropriat- 
ion No.  567-200-01,  Plant  Repairs,  Hetch  Hetchy  Power  Funds 
to  the  Appropriation  numbers  and  in  the  amounts  listed  as 
follows : 

Appro.  No«  567-200-01-1-Painting  Intake  Cottages  $  422.00 
"  No.  567-200-01-2-Repairs  to  concrete  canal  962.00 
"       No.  567-200-01-3-South  Fork  to  Mather  Road 

repairs  691.00 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  signed  by  Com- 
missioners L.  F,  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum  and 
D.  C.  Murphy  on  July  2,  1935  was  ratified: 


RESOLUTION  NO.  896 


RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  an  allotment  from  the  unalloted  balance  in 
Appropriation  No.  567-900-00-Services  of  Other  Departments- 
Hetch  Hetchy  Power  Funds  in  amount  165,596.00  for  the 
following: 

Services  of  Other  Departments  for  fiscal  year  1935-1936 
Public  Utilities  Commission  $15,326.00 
Hetch  Hetchy  Water  Supply  46,270.00 
Bureau  of  Engineering  for  the  months  of 

July,  August  and  September,  1935  4,000.00 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C,  Murphy,  the  following  resolution  signed  by  Commission- 
ers L.  F.  Byington,  Geo.  Filmer,  J.  H»  Mo  Galium  and  D.  C. 
Murphy  on  July  2,  1935  was  ratified: 

RESOLUTION  NO.  897 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  make  allotment  from  the  unalloted  balance  in  Appropriation 
No.  567-102-00-Temporary  Salaries-Hetch  Hetchy  Power  Funds 
in  amount  f 3, 990. 00  to  provide  funds  for  temporary  salaries 
for  the  months  of  July,  August  and  September,  1935. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  signed  by 
Commissioners  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum 
and  D.  C.  Murphy  on  July  2,  1935  was  ratified: 

RESOLUTION  NO.  898 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  make  allotment  from  the  unalloted  balance  in 
Appropriation  No.  565-900-00-Services  of  Other  Departments- 
Municipal  Railway  Funds  in  amount  #6,950.00  for  interde- 
partmental services  of  Department  of  Public  Works,  Bureau  of 
Engineering  and  Retirement  System  for  current  quarter. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  signed  by  Commissioners 
L.  F.  Byington,  Geo.  Filmer,  J.  H*  Mc  Callum,  D.  C.  Murphy 
on  July  2,  1935  was  ratified: 

RESOLUTION  NO.  899 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  make  allotment  from  the  unalloted  balance  in 
Appropriation  No.  565-102-00-Temporary  Salaries-Municipal 
Railway  Funds  the  sum  of  #4,925.00  to  cover  3/4of  annual 
appropriation  to  be  used  in  first  quarter  account  of  vacation 
period. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  signed  by  Commissioners 
Lf  F«  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum  and  D.  C.  Murphy 
under  date  of  July  2,  1935  was  ratified: 

RESOLUTION  NO.  900 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  allotment  from  the  unalloted  balance  in 
Appropriation  No,  565-103-00-Wages-Municipal  Railway  Funds 
in  amount  #412,235.00,  Quarterly  wage  appropriation. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  901 

WHEREAS »  There  are  several  old  buildings  on  the  Crystal 
Spring  properties  of  the  City  in  San  Mateo  County,  under  the 
control  of  the  San  Francisco  Water  Department,  which  buildings 
are  of  no  value  to  said  Water  Department  and  increase  the 
fire  hazard  on  said  properties  and  should  therefore  be  dis- 
posed of  through  the  Director  of  Property,  in  accordance  with 
charter  provision,  and  the  General  Manager  and  Chief  Engineer 
of  said  Water  Department  has  recommended  that  such  action  be 
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taken,  said  buildings  being  enumerated  as  follows: 

1.  The  residence,  barn  and  outbuildings  on  the  former  Cahill 
property  situated  in  the  westerly  portion  of  the  Feliz  Rancho 
adjoining  the  southeast  quarter  of  the  northwest  quarter  of 
Section  11,  Township  5  South,  Range  5  West,  MDB&M; 

2.  The  building  known  as  the  Scalmanini  Winery  situate  in 
the  Rancho  Canada  de  Raymundo  one -quarter  mile  west  of  the 
Canada  County  Road  and  one-half  mile  northerly  from  the 
southerly  boundary  line  of  the  City's  Crystal  Springs 
property: 

3.  The  residence  and  garage  on  the  former  Rudolph  property 
in  the  Ramcho  Las  Pulgas  one-eighth  mile  east  of  the  Canada 
County  road  and  one  half  mile  northwesterly  from  the  south- 
erly boundary  line  of  the  City's  Crystal  Springs  Property; 

4.  The  lambing  shed  formerly  of  the  Spring  Valley  Water 
Co,  on  the  former  Bolinger  Ranch  in  the  Rancho  Las  Pulgas 
about  one  half  mile  easterly  from  the  Crystal  Springs  Cottage. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  reco- 
mmends the  sale,  through  the  Director  of  Property,  in  ac- 
cordance with  charter  provisions,  of  the  following  buildings 
on  the  Crystal  Springs  property  of  the  City  under  the  con- 
trol of  the  San  Francisco  Water  Department,  which  buildings 
are  of  no  use  to  said  department  and  are  an  added  fire 
menace  to  said  property: 

1.  The  residence,  barn  and  outbuildings  on  the  former  Cahill 
property  situated  in  the  westerly  portion  of  the  Feliz 
Rancho  adjoining  the  southeast  quarter  of  the  northwest 
quarter  of  Section  11,  Township  5  South,  Range  5  West, 
MDB&M. 

2.  Tne  building  known  as  the  Scalmanini  Winery  situate  in 
the  Ramcho  Canada  de  Raymundo  one-quarter  mile  west  of  the 
Canada  County  Road  and  one  half  mile  northerly  from  the 
southerly  boundary  line  of  the  City's  Crystal  Springs  property 

3.  The  residence  and  garage  on  the  former  Rudolph  property 
in  the  Rancho  Las  Pulgas  one  eighth  mile  east  of  the  Canada 
County  Road  and  one  half  mile  northwesterly  from  the  souther- 
ly boundary  line  of  the  City's  Crystal  Springs  property; 

4.  The  lambing  shed  formerly  of  the  Spring  Valley  Water  Co. 
on  the  former  Bolinger  Ranch  in  the  Rancho  Las  Pulgas  about 
one  half  mile  easterly  from  the  Crystal  Springs  Cottage. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  902 

WHEREAS ,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  property  under  the  control  of  the  said  Water  Department 
as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  ap- 
prove the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

W.  J.  Eva:::  Covering  that  certain  5  acre  tract  of  land 
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situated  in  the  southeast  portion  of  the  northeast  quarter 
of  the  northeast  quarter  of  Section  24,  T.  5S.  R.  3W,  MDB&M 
surrounding  the  Lessee's  ark.    This  lease  shall  be  for  rec- 
reation purposes  only,  on  a  month  to  month  basis  beginning 
January  1,  1935  at  a  yearly  cash  rental  of  |25.00, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously : 

RESOLUTION  NO.  905 

WHEREAS,  This  Commission  under  date  of  July  23,  1934 
approved  and  requested  the  Board  of  Supervisors  to  authorize 
by  ordinance  the  granting  of  right  of  way  to  the  County 
of  Santa  Clara  for  a  public  highway-the  Marsh  Mt.Day  Road 
over  Water  Department  lands  located  in  the  said  County  of 
Santa  Clara;  and, 

WHEREAS ,  Robert  B.  Chandler,  County  Surveyor  for  said 
County  of  Santa  Clara  has  requested  under  date  of  June  15, 
1935  permission  for  amendment  to  original  grant  of  right  of 
way,  said  amendment  to  provide  for  changes  of  grade  and 
alignment  in  order  to  shorten  road  and  reduce  cost  of  con- 
struction; and, 

WHEREAS ,  Work  is  being  done  as  a  S.E.R.A.  project  and 
it  is  desirable  that  permission  be  given  flow  to  proceed 
with  the  work: 

THEREFORE,  BE  IT  RESOLVED,  That  permission  is  hereby 
granted  to  the  said  County  of  Santa  Clara  to  proceed  with  the 
work  of  constructing  the  Marsh-Mt .Day  Road  subject  to  filing 
an  application  by  the  said  County  of  Santa  Clara  for  an 
easement  in  the  new  location  and  the  abandonment  to  the  City 
of  San  Francisco  of  the  portion  of  the  easement  in  the 
alignment  not  used. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  904 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  accep- 
tance of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept deeds  from  the  following  named  parties  to  easements 
over  the  following  described  lands  situated  in  San  Mateo 
County,  California,  required  for  Crystal  Springs  Pipe  Line 
No.  2,  and  that  the  sums  set  forth  opposite  their  names  be 
paid  for  said  easements  from  the  1933  Water  Distribution 
Bond  Fund,  Appropriation  No,  93.903-05-57. 

JERSEY  FARM  CO.  Easement  over  certain  land  described  in 
deed  recorded  March  8,  1890,  Book  47  of  Deeds,  Page  539, 
San  Mateo  County  Records  for  $1,571.73, 

HENRY  A.  AVANSINO,  ET  AL.  Easement  over  5  acre  tract  record^ 
March  28,  1934,  Book  615, Page  338, San  Mateo  County  Records 
for  $817.25. 
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Crocker  Estate  Co,  Easement  over  tract  of  land  described  in 
Decreee  of  Distribution,  recorded  October  £6,  1891,  Book  58 
of  Deeds,  Page  132,  San  Mateo  County  Records  for  $2, 721.41. 

On  motion  of  Commissioner  «T,  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  905 

RESOLVED,  That  this  Commission  hereby  approves  granting 
revocable  permits  to  the  following  named  individuals  to  use 
for  garden  purposes  the  hereinafter  described  property  of  the 
City  and  County  of  San  Francisco  under  the  control  of  the  San 
Francisco  Water  Department: 

FRANK  TAINTER:  of  330  East  Seventh  Ave.  ,  Menlo  Park  the  use  of 

Parcel  No.  2025  as  described  in  the  Hetch  Hetchy 
Office  Records  and  being  portions  of  Lots  3  and  4  in  Block  7 
North  Fair  Oaks  Subdivision  on  the  south  line  of  Dumbarton 
Lane  # 

LOUIS  TOMSELLO :     Of  Third  Ave.  near  Middlefield  Road,  Redwood 

~~  City  the  use  of  Parcel  No.  2054  as  described 
in  the  Hetch  Hetchy  Office  Records  and  being  portions  of  Lots 
Nos.  27,  28  and  29  in  Block  2,  North  Fair  Oaks  Subdivision 
on  the  northwest  line  of  Third  Avenue. 

This  permission  is  granted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  receipt  by 
this  Commission  of  an  acceptance  from  the  permittee  accepting 
this  permit  subject  to  all  the  conditions  hereof. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  public  Utilities 
Commission  and  is  revocable  at  any  time  at  the  will  of  the 
Commission. 

2.  No  structures  of  any  kind,  except  fences  shall  be  erected 
on  the  property  and  all  fences  shall  be  maintained  in  a 
manner  satisfactory  to  the  General  Manager  of  the  San 
Francisco  Water  Department, 

3.  No  trees,  or  large  or  tall  growing  shrubs  shall  be  planted 
on  said  property. 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  as  may  be  fixed  by  said 
notice,  remove  fences,  grass  sod  and  plants,  at  his  own 
expense,  when  such  removal  is  made  necessary  by  any  con- 
struction or  repair  work  by  the  City. 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sightly  condition 
insofar  as  the  same  may  be  effected  by  the  permittee's 
operation  thereon  as  hereby  permitted  and  in  accordance 
with  the  direction  of  and  to  the  satisfaction  of  the 
General  Manager  of  the  San  Francisco  Water  Department. 

64    Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage 
to  the  garden,  plants,  lawns  or  fences  on  the  herein 
described  property  arising  from  any  cause  whatsoever. 

7.    The  permittee  shall  hold  the  City  free  and  harmless  from 
liens  of  every  kind  and  nature  and  from  claims  for  damage 
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to  property  or  injury  or  death  to  persons,  which  may 
in  any  way  be  due  to  his  use,  and/or  occupations  of  the 
herein  described  property* 

8*    In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  driveway  or  garden  for  a  period  of  one 
year,  or  shall  fail  or  neglect  or  refuse  to  comply  with 
any  of  the  conditions  herein  contained,  or  in  the  event 
that  this  permission  shall  be  revoked,  then  all  rights 
of  the  permittee  hereunder  shall  forthwith  cease  and 
determine* 

9*    Should  the  permittee  fail  or  neglect  to  dovithin  a 

reasonable  time  any  work  required  to  be  done  by  the  per- 
mittee under  the  conditions  hereof,  the  City,  through 
its  authorized  representatives  shall  have  the  power  to  do 
said  work  at  the  sole  expense  of  the  permittee  whioh 
expense  the  permittee  shall  promptly  pay  on  demand* 

10 •  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  directions  of  the 
City  so  as  to  permit  the  City's  pipe  line  inspectors  to 
pass  through  at  any  and  all  times* 

On  motion  of  Commissioner  D*  C*  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO*  906 

RESOLVED,  That  by  reason  of  Robert  B.  Mc  Nalr  and  H. 
Gould  being  engaged  in  the  performance  of  contracts  that 
the  time  within  which  and  the  efficiency  with  which  the  said 
Mc  Nair  and  Gould  will  be  able  to  perform  the  terms  of  that 
certain  contract  known  as  San  Francisco  Water  Department  Con- 
tract No.  57,  between  said  Robert  B*  Mc  Nair  and  H*  Gould 
and  this  Commission  for  the  Laying  of  12  and  16  inch  Cast 
Iron  Feeder  Mains  in  the  Eastern  Section  of  San  Francisco 
will  be  impaired,  an  assignment  of  said  contract  by  Robert 
B*  Mc  Nair  and  H*  Gould  to  W,  J«  Tobin  is  hereby  consented  to 
and  approved*    The  said  assignment  shall  contain  provision 
that  all  bonds  heretofore  furnished  by  Robert  B.  Mc  Nair  and 
H*  Gould  for  the  faithful  performance  of  the  contract  referred 
to,  public  liability,  property  damage  and  labor  and  material 
bonds  shall  be  in  full  force  and  effect  and  apply  to  work 
done  by  W*  J*  Tobin, 

On  motion  of  Commissioner  J*  P*  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO*  907 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  contract  payment  dated  June  85, 
1935,  in  amount  #2,478.85  and  certificate  of  acceptance  and 
final  payment  dated  June  25,  1935,  in  amount  $516*04  payable 
to  Sibley  Grading  and  Teaming  Co.»  under  contract  No. 
SFWD  75-Relocation  of  the  Pipe  Line  at  Ocean  View  Gulch* 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  908 

RESOLVED,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the 
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City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  REPAVING  OF  STREET  AND/OR  SIDEWALK  OPENINGS 
WHERE  THE  PAVING  HAS  BEEN  REMOVED  FOR  THE  SAN  FRAN- 
CISCO WATER  DEPARTMENT  FOR  THE  FISCAL  YEAR  ENDING 
JUNE  30,  1936,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION NO.  81 

be  and  the  same  is  hereby  awarded  to  Chas.  L.  Harney,  he 
being  the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 


Item  Description!  Estimated  Quantities 
No.     Unit  Price 


Total  Amount 
for  Item 


4 


6 

7 
8 

9 

10 

11 

12 

13 


Light  traffic  concrete  paving  base  and 
wearing  surface,  30.000  square  feet  at 
Twenty  five  cents  ($0.25)  per  sq.  ft* 

Heavy  concrete  with  binder  and  wearing 
surface,  100  square  feet  at  Forty  cent! 
•40 |  per  square  foot 


Six  inch  Class  "E"  concrete  payment,  14,000 
square  feet  at  Nineteen  cents  (#0.19)  per 
square  feet 

Brick  pavement  on  concrete  base,  including 
brick  gutters,  500  square  feet  at  Fifty 
five  ($0.55)  per  square  foot 

Asphaltic  concrete-3i  inch  base  with  l|  inch 
wearing  surface,  100  square  feet  at  Twenty 
cents  T$.B0)  per  square  foot 

Basalt  blocks  on  concrete  base,  400  square 
feet  at  Thirty-two  cents  ($0.32)  per  square 
foot 

Basalt  blocks  on  sand,  5,000  square  feet  at 
Ten  and  one  half  cents  (f.105)  per  sq.ft. 

Sidewalk,  all  types,  47,000  square  feet  at 
Eighteen  and  one-half  cents  ($0,185)  per 
square  foot 

Two  inch  sheet  asphalt  wearing  surface  only, 
1,000  square  feet  at  Eight  cents  ($0.08)  per 
square  feet 

Six  inch  Class  "Fw  concrete  base  only,  100 
square  feet  at  Eighteen  cents  ($0.18)  per 
square  foot 

Asphaltic  concrete,  6M  base  with  a  lj"  wearing 
surf ace,60, 000  square  feet  at  Twenty-five 
cents  ($.25)  per  square  foot 

Asphaltic  concrete,  8"  base  with  a  li,f  binder 
course  and  a  litf  wearing  surface,  100  square 
feet  at  Thirty  five  cents  ($0.35)  per  sq.ft. 

Oiled  Macadam: 

(a)  4"  base,  100  square  feet  at  Eight  cents 
($0.08)  per  square  foot 


$  7,500.00 

40.00 

2,660.00 

275.00 

20.00 

128.00 
525.00 

8,695.00 

80.00 


18.00 


15,000.00 


35.00 


8.00 
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(b)  8M  base,  2,500  square  feet  at  Twelve  cents 

($0.12)  psr  square  foot  f  ,?00*9° 

Total  amount  of  bid  I    3$, 284. 00 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  San  Francisco 
Water  Department  Interdepartment  Appropriation  No. 566-997-00, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO,  909 


WHEREAS,  The  Water  Department  is  engaged  in  the  construction 
under  contracts  of  water  pipes  and  appurtenances  in  connection 
with  the  enlargement  and  extension  of  the  Department's  Distri- 
bution Pipe  System;  and  in  connection  with  said  construction  it 
is  necessary  to  furnish  to  contractors  a  large  number  of  bands 
to  be  fitted  to  pipes  of  various  sizes  for  the  purposes  of  se- 
curely fastening  fittings  and  gate  valves  to  said  pipes  at  the 
time  the  pipes,  fittings  and  gates  are  laid  and  connected  so  that 
the  pipes  can  be  filled  with  water  and  tested,  and  open  trenches 
be  back  filled  without  unnecessary  delays;  and, 

WHEREAS,  The  Water  Department  has  its  own  machine  shop  in 
which  it  has  been  manufacturing  stock  for  its  own  uses  and  for 
furnishing  contractors  engaged  in  pipe  construction  work,  bands 
gate  valves,  service  connections  and  other  fittings  in  which 
machine  shop  the  aforesaid  bands  can  be  quickly  manufactured 
and  furnished  to  contractors  in  numbers  and  sizes  as  shall  be  re- 
quired to  enable  them  to  proceed  with  their  work  without  in- 
terruption nor  consequent  delays  in  furnishing  water  to  consumers 
in  districts  where  said  work  is  under  construction  and  in  the 
back  filling  of  trenches  and  restoration  of  street  surfaces  to 
their  normal  condition. 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission hereby  declares  the  existence  of  an  emergency  in  con- 
nection with  the  furnishing  of  said  bands  to  Contractors  and 
that  said  emergency  is  such  as  is  contemplated  under  Section  10, 
oifi  Ordinance  No.  9.0871  in  that  the  health  and  well  being  of  the 
citizens  of  San  Francisco  will  be  detrimently  effected  through 
delays  in  furnishing  said  bands  in  numbers  and  sizes  as  shall 
be  required  by  the  different  contractors  engaged  in  said  pipe 
construction  work  unless  the  Water  Department  be  permitted  to 
manufacture  in  its  own  machine  shop,  bands  as  required* 

BE  IT  FURTHER  RESOLVED,  That  the  Water  Department  subject 
to  the  approval  of  the  Controller  that  funds  are  available  for 
said  work,  is  hereby  directed  to  perform  the  work  of  making  said 
bands  and  of  furnishing  them  to  the  Contractors  in  numbers  and 
sizes  as  shall  be  required  in  the  performance  of  said  pipe 
construction  work. 

BE  IT  FURTHER  RESOLVED,  That  for  present  requirements  the 
Controller  be  requested  to  approve  work  orders  issued  by  the 
Water  Department  on  its  machine  shop  numbered  as  follows: 
4205-1-2-3-4-6  and  4206 : -1-2-3-4-16-17  for  1250  bands  at  cost 
aggregating  $1,185.11. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

J.  P.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  910 


RESOLVED,  That  this  Commission  hereby  requests  the  Con 
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troller  to  make  allotments  for  the  first  quarter  In  the  fiscal 
year  1935-1936  for  Water  Department  Appropriations  as  follows; 

Appropriation  No.  566-102-00-Temporary  Salaries     $  8,000.00 

Appropriation  No.  566-103-00-Wages  60,000*00 

Appropriation  No.  566-400-00-Equipment  10,000.00 

On  motion  of  Commissioner  <T.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  911 

RESOLVED,  That  this  Commission  hereby  requests  the  Con> 
troller  to  transfer  existing  surplus  in  amount  f 248. 00  in 
Appropriation  No.  64.102.00~Airport  Temporary  Salaries  to 
Appropriation  No.  64.300.00-Airport  Materials  and  Supplies 
to  provide  funds  necessary  in  the  latter  appropriation. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  912 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  release  the  reserve  in  amount  $300.00  in 
Appropriation  No.  64. 500. 00 -Airport  Buildings,  Structures 
and  Improvements  to  provide  in  said  Appropriation  Funds  to 
transfer  to  the  Water  Department  the  cost  of  pipe  furnished 
the  Airport  for  a  new  sewer. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  913 

RESOLVED,  That  the  Pacific  Telephone  and  Telegraph  Co. 
hereinafter  termed  "permittee"  be  and  is  hereby  granted  per- 
mission to  contact  the  Hetch  Hetchy  Water  Supply  telephone 
line  between  Grove  land  and  O'Shaughnessy  Dam  with  a  bracketed  vV 
copper  cirduit,  hereinafter  called  "structure",  at  a  rental 
charge  of  five  (5)  cents  per  year  per  pole  contact. 

This  permit  is  granted  subject  to  the  following  condi- 
tions and  shall  not  become  effective  until  the  receipt  by 
this  Commission  of  a  certified  copy  hereof  with  endorsement 
thereon  signed  by  a  properly  authorized  officer  of  said  per- 
mittee accepting  this  permission  subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City  and  County  of  San  Fran- 
cisco, is  not  transferable  or  assignable  without  the  ap- 
proval of  the  Public  Utilities  Commission  and  is  revocable 
at  any  time  at  the  will  of  said  Conmiission. 

2.  The  construction,  installation,  repair  and  alteration 

of  the  permittee^  structure  shall  be  satisfactory  to  the 
General  Manager  and  Chief  Electrical  Engineer  of  the 
Hetch  Hetchy  Water  Supply. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by 
said  notice,  alter  said  structure  to  such  extent  as  may 
be  necessary  to  avoid  interference  thereof  with  any  pipe 
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piper  lines,  power  lines  or  other  structures  now  or  hereafter 
constructed  by  the  City,  or  with  any  operations  of  the  City, 
or  with  any  use  by  the  City  of  the  lands  affected  hereby;  or, 
is  so,  agreed  by  the  permittee  and  the  General  Manager  and 
Chief  Electrical  Engineer  of  the  Hetch  Hetchy  Water  Supply, 
the  permittee  may  pay  to  the  City  the  amount  of  any  expense 
to  which  the  City  may  be  put  as  a  result  of  such  interference. 

4.  Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  said 
structure  resulting  from  any  cause  whatsoever, 

5.  The  permittee  shall  be  responsible  and  liable  for  any  and  all 
damage  to  property  or  structures,  or  injury  or  death  to 
persons  due  directly  or  indirectly  to  the  construction, 
operation,  use  or  existence  of  said  structure  within  the 
City's  lands  and  shall  promptly  pay  any  just  claim  therefor* 

6.  In  Hie  event  that  the  permittee  shall  fail  to  construct  said 
structure  within  six  months  from  and  after  the  hereof  date, 
or  shall  abandon  the  use  thereof,  or  shall  not  use  the  same 
for  any  period  of  two  consecutive  years,  or  shall  fail, 
neglect  or  refuse  to  observe  and  comply  with  any  of  the 
conditions  herein  contained,  or,  in  the  event  that  this  per- 
mission shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine. 

7.  Should  the  permittee  fail  or  neglect  to  do  within  reasonable 
time  any  work  required  to  be  done  by  the  permittee  under  the 
conditions  hereof,  the  Public  Utilities  Commission  shall 
have  the  power  to  do  such  work  at  the  expense  of  said  per- 
mittee, which  expense  the  permittee  shall  pay  on  demand. 

8.  Maintenance  of  structure  to  be  at  permittee's  own  expense. 


On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commissioner 
D,  C.  Murphy,  the  following  resolution  was  adopted  unanimously; 

RESOLUTION  NO.  914 

WHEREAS,  it  appears  that  Ida  Murphy  was  injured  on  the 
29th.  day  of  April,  1935,  while  alighting  from  a  Municipal 
street  car  at  Lyon  and  Greenwich  Streets,  at  or  about  2:35  P.M. 
and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francisco  has  no  defense  to  combat  the  charge  of  liability  for 
negligence;  and, 

WHEREAS,  said  Ida  Murphy  has  suffered  personal  injuries 
to-wit:  concussion  of  the  brain,  psychoneurosis,  and  is  suffer- 
ing from  hypertension,  as  a  result  of  her  head  striking  the 
pavement  as  the  car  started  with  a  jerk  while  she  was  in  the 
act  of  alighting  and  before  she  could  alight;  and, 

WHEREAS ,  said  Ida  Murphy  has  incurred  medical  expenses  in 
the  sum  of  approximately  One  Hundred  and  Fifty  (#150.00)  Dollars 
and, 

WHEREAS,  the  said  Ida  Murphy  has  agreed  to  accept  the  sum 
of  Three  Hundred  and  Fifty  ($350.00)  Dollars  in  full  payment  and 
compromise  of  all  claims  for  damages  for  pain  and  suffering,  and 
all  doctors  bills,  and  all  expenses;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  in  his  opinion  said  settlement  is  a  reasonable  and  just 
one;  now,  therefore, 
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BE  IT  RESOLVED,  That  the  City  Attorney  be  and  he  is 
hereby  duly  authorized  to  settle  and  compromise  all  claims 
for  damages  held  by  said  Ida  Murphy  against  the  City  and 
County  of  San  Francisco  for  the  sum  of  Three  Hundred  and  Fifty 
($350.00)  Dollars. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mo  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  915 

WHEREAS,  Grace  Trechter  was  injured  on  October  9,  1932, 
while  a  passenger  on  an  MH"  line  car  of  the  Municipal  Railway 
as  she  stepped  off  the  rear  platform  of  said  car  on  to  a 
safety  button  at  Mc  Allister  Street  and  Van  Ness  Avenue;  and, 

WHEREAS  *  after  trial  before  a  jury  in  Judge  Griffin's 
court,  the  jury  found  that  the  defendant  City  and  County  of 
San  Francisco  was  guilty  of  negligence  and  brought  in  a  verdict 
in  the  sum  of  Two  Thousand  ($2,000.00)  Dollars;  and, 

WHEREAS ,  The  City  Attorney  made  a  motion  for  a  new  trial, 
which  motion  was  denied;  and, 

WHEREAS,  The  City  Atrorney  does  not  believe  that  there 
is  any  ground  upon  which  to  base  an  appeal  and  has,  therefore, 
not  taken  the  necessary  steps  to  perfect  an  appeal. 

THEREFORE,  BE  IT  RESOLVED,  That  the  Controller  is  hereby 
authorized  and  directed  to  prepare  a  warrant  in  payment 
of  said  judgment  heretofore  secured  and  made  payable  to  Grace 
Trechter  in  the  sum  of  Two  Thousand  ($2,000.00)  Dollars  without 
costs. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  916 

WHEREAS,  it  appears  that  T.  0.  Moore  was  injured  and 
suffered  property  damage  to  his  automobile  on  the  20th.  day 
of  June,  1935  at  or  about  10:55  a.  m.  on  th  Embarcadero 
opposite  Pier  No.  3,  when  his  Dodge  Coupe  was  damaged  by  the 
falling  of  a  utility  wire  owned  by  the City  and  County  of  San 
Francisco  and  used  by  the  Municipal  Railway;  and, 

WHEREAS  ,  it  appears  that  the  City  and  County  of  San 
Francisco  has  an  insufficient  defense  to  combat  the  charge  of 
liability  for  negligence;  and, 

WHEREAS,  said  T.  0.  Moore  has  suffered  property  damage  in 
the  sum  of  $105.00  which  was  the  appraisal  submitted  by  the 
J.  E.  French  Co.  for  the  repair  of  his  automobile  and  said  T. 
0.  Moore  also  suffered  injuries,  to -wit:  a  severe  mental  shock 
which  incapacitated  him  for  several  days;  and, 

WHEREAS,  the  said  Mr.  Moore,  has  incurred  expenses  in  the 
sum  of  $105.00  for  the  repair  of  his  automobile;  and, 

WHEREAS,  Mr.  Moore  has  agreed  to  accept  the  sum  of  One 
Hundred  and  Fifty  ($150.00)  Dollars  in  full  payment  and  com- 
promise of  all  claims  for  damages  for  pain  and  suffering  and 
all  claims  for  damages  to  his  Dodge  Coupe;  and, 
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WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that  in  his  opinion  said  settlement  is  a  reasonable  and  just 
one;  now,  therefore, 


BE  IT  RESuLVED,  That  the  City  Attorney  be,  and  he  is 
hereby  duly  authorized  to  settle  and  compromise  all  claims 
for  damages  held  by  the  said        0.  Moore  against  the  City 
and  County  of  San  Francisco  for  the  sum  of  Une  Hundred  and 
Fifty  (n50.00)  Dollars. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 


I 
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MINUTES  OF  THE  EIGHTY  SEVENTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282  -  CITY  HALL  -  JULY  22.  1935  at  BjOOP.M. 


Present:    Commissioners  L.  F.  Byington,  Geo,  Filmer,  J .  H. 
Mc  Galium,  D.  C.  Murphy  and  J.  P.  Murphy 


President  L.  F,  Byington  presided. 


On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
Filmer,  the  minutes  of  the  86th,  regular  meeting  of  the 
Commission  held  JULY  8,  1935  were  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed  by  Commissioners 
L,  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Galium,  D.  C.  Murphy 
on  July  11,  1935  and  by  Commissioner  J.  P.  Murphy  on  JULY 
12,  1935  was  ratified: 

RESOLUTION  NO,  917 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  567-101-OO-Hetch 
Hetchy  Power  Permanent  Salaries  the  sum  of  $997.50  to  Appro- 
priation No.  567-102~00~Hetch  Hetchy  Power  Temporary  Salaries 
to  provide  funds  for  temporary  employments  for  the  month 
of  July,  1935. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer ,  the  following  resolution  signed  by  Com- 
missioners L.  F,  Byington,  Geo.  Filmer,  J,  H.  Mc  Callum, 
D.  C,  Murphy  on  July  11,  1935  and  by  Commissioner  J.  P. 
Murphy  on  July  12,  1935  was  ratified: 

RESOLUTION  NO,  918 

RESOLVED,  The  Public  Utilities  Commission  hereby  requests 
the  Controller  to  transfer  intradepartmental  funds  of  the 
Municipal  Railway  as  follows: 

From  unalloted  balance  in  Appropriation  No.  565-913-OO-De- 
preciation  to  Appropriation  No.  565-913^24-Depreciation 
Replacement  of  Plymouth  Auto  for  Dodge  Sedan,  the  sum  of 
$$31.23  the  net  cost  of  replacement;  and.  from  Appropriation 
No.  565-300-OO-Materials  and  Supplies  to  Appropriation  No. 
565-400-OO-Equipment,  the  sum  of  $1,000.00  to  provide  for 
purchase  of  equipment  budgeted  as  materials. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commis- 
sioner J.  P.  Murphy,  the  following  resolution  signed  by 
Commissioners  L.  F.  Byington,  Geo.  Filmer,  J.  H.  Mc  Callum, 
D.  C.  Murphy  on  July  11,  1935  and  by  Commissioner  J.  P. 
Murphy  on  July  12,  1935  was  ratified: 

RESOLUTION  NO.  919 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  contract  payment  dated  July  9, 
1935  in  amount  $11,812.41  and  certificate  of  acceptance  and 
final  payment  in  amount  $18,081.32,  payable  to  Barrett  and 
Hilp  for  contract  SFWD  NO.  52-Timber  Trestles  for  Bay 
Crossing  Pipe  Line  No.  2. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  signed  by  Commission- 
ers L.  F,  Byington,  Geo.  Filmer,  J*  H.  Mc  Galium,  D.  C. 
Murphy  on  July  11,  1935  and  by  Commissioner  J.  P.  Murphy 
on  July  12,  1935  was  ratified: 

RESOLUTION  NO.  920 

RESOLVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  contract  payment  dated  JULY 
9,  1935  in  amount  $3,661.13  and  certificate  of  acceptance 
and  final  payment  dated  July  9,  1935  in  amount  $10,000.00 
payable  to  Piombo  Bros.  &  Co.,  for  contract  Airport  No.  31, 
Constructing  Levee  and  Spillway-San  Francisco  Airport. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  signed  by  Com- 
missioners L.  F.  Byington,  J.  H.  Mc  Galium,  J.  P.  Murphy 
and  D.  C.  Murphy  on  July  15,  1935  was  ratified: 

RESOLUTION  NO.  921 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  make  allotment  from  the  unalloted  balance  in 
Appropriation  No.  567-400-00-Equipment-Hetch  Hetchy  Power 
Operative  Funds  the  sum  of  $1,042. 5o  to  provide  funds  for 
purchase  of  the  following  equipment: 

1  -  Adding  Machine  $  337.50 

1  -  Monroe  Calculating  Machine  585.00 
1  -  Typewriter  120.00 

On  motion  of  Commissioner  J.  P.  Murphy s  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  signed  by 
Comm' ssioners  L.  F.  Byington,  J.  H.  Mc  Galium,  J.  P.  Murphy 
and  D.  C.  Murphy  on  July  15,  1935  was  ratified: 

RESOLUTION  NO.  922 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  the  unallocated  balance  in  Appro- 
priation No.  567-913-OO-Hetch  Hetchy  Power  Depreciation  Fund 
to  Appropriation  No.  567-913-30-Hetch  Hetchy  Power  Depre- 
ciation Fund  Special  the  sum  of  $4,500.00  to  cover  cost  of 
rewinding  3  generators  at  Early  Intake  Power  House  which 
have  been  in  continuous  service  since  May,  1918. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  923 

WHEREAS,  This  Commission  under  date  of  August  13,  1934 
awarded  contract  For  The  Construction  Of  The  Timber  Trestles 
For  The  Bay  Crossing  Pipe  Line  No.  2  under  SFWD  Contract  No. 
52  and  same  was  awarded  to  Barrett  and  Hilp;  and, 

WHEREAS,  time  for  completion  of  contract  in  excess  of 
the  150  calendar  days  allowed  amounted  to  98  days;  and, 

WHEREAS,  the  aforesaid  98  days  delay  is  accounted  for  by 
the  Contractor  being  required  to  perform  certain  work  not 
originally  contemplated  in  the  contract;  by  labor  difficul- 
ties in  the  lumber  industry  making  it  difficult  to  procure 
supplies;  by  the  unseasonal  rains  of  the  1934-1935  winter 
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making  roads  impassable  and  the  marsh  lands  contiguous  to 
the  bay  very  boggy  and  offering  a  very  difficult  field  of 
operation; 


THEREFORE,  BE  IT  RESOLVED,  That  because  of  the  afore- 
said reasons,  an  extension  of  98  days  is  hereby  approved  and 
granted  for  the  completion  of  SFWD  Contract  No.  52-Timber 
Trestles-Bay  Crossing  Pipe  Line  No.  2. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  92A 

WHEREAS,  This  Commission  under  date  of  October  8,  1934 
awarded  contract  for  Construction  of  Levee  for  Extension  of 
Land  Field  under  Airport  Contract  No.  31  and  same  was  awarded 
to  Piombo  Bros.  &  Co.,  and, 

WHEREAS,  time  for  completion  of  contract  in  excess  of 
the  180  calendar  days  allowed  amounted  to  39  days;  and, 

WHEREAS,  contractor  was  required  to  place  an  additional 
12,500  cubic  yards  of  material  in  aforesaid  levee;  and, 

WHEREAS,  at  the  request  of  the  Manager  of  the  Airport, 
contractor  did  not  work  a  third  shift  as  a  safety  measure  for 
night  operation  of  the  Airport;  and, 

WHEREAS,  on  several  occasions,  contractor  at  the  request 
of  the  Engineer  in  charge  held  up  work  because  of  the 
excessive  softness  of  the  ground  and  for  fear  of  breaking 
levee; 

THEREFORE,  BE  IT  RESOLVED,  That  because  of  the  afore- 
said reasons,  this  Commission  hereby  approves  and  grants 
an  extension  of  39  days  in  which  to  complete  Airport  Con- 
tract No.  31-Piombo  Bros.  &  Co.,  contractor. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  925 

WHEREAS,  The  Sibley  Grading  and  Teaming  Co.  have  com- 
pleted SFWD  Contract  No.  65-Section  »B«  University  Mound  Pipe 
Line  Completion  from  Brannan  to  Broadway;  and, 

WHEREAS,  contract  involved  more  excavation  outside  of 
the  regular  ditch  as  was  estimated  would  be  required  to  get 
around  and  under  other  pipes  and  conduits;  and, 

WHEREAS,  the  excess  time  over  that  provided  for  in  con- 
tract amounted  to  two  days  and  contract  would  have  been 
completed  prior  to  time  set  forth  in  contract  if  it  were  not 
because  of  the  aforesaid  extra  excavation  involved; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  an  extension  of  two  days  in  which  to  complete  SFWD 
Contract  No.  65-section  "B»-Sibley  Grading  and  Teaming  Co., 
contractor. 


658 


) 

) 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly! 

RESOLUTION  NO.  926 

RESOLVED,  That  this  Commission  hereby  approves  the  sale 
of  certain  lands  hereinafter  specified  and  requests  the 
Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
to  adopt  the  following  resolution  authorizing  sale: 

WHEREAS,  pursuant  to  Ordinance  No.  12.172525,  Bill  No. 
735,  the  Director  of  Property  advertised.'  in  the  official 
newspaper  of  the  City  and  County  of  San  Francisco  that  bids  or 
offers  would  be  received  by  him  on  July  15,  1935  for  the 
sale  of  certain  San  Francisco  Water  Department  land  situated 
in  San  Mateo  County,  California,  more  particularly  described 
as  follows: 

Beginning  at  the  northeast  corner  of  Lot  3,  Block  7, 
as  per  "Map  of  School  House  Homestead  Association  situate 
in  the  First  Township,  San  Mateo  Co.",  recorded  July  10,  1872 
in  Book  1  of  Maps  at  page  9*  San  Mateo  County  Records; 
running  thence  southerly  along  the  westerly  line  of  Briggs 
Street,  134  feet;  thence  northwesterly  in  a  straight  line 
219  feet  more  or  less  to  a  point  on  the  northerly  line  of 
Lot  4  in  said  Block  7  distant  easterly  thereon  67  feet  from 
the  east  line  of  Clara  Street;  thence  easterly  along  the 
northerly  line  of  Lots  4  and  5,  173  feet  to  the  point  of 
beginning. 

WHEREAS,  in  response  to  said  advertisement,  the  Director 
of  Property  received  an  offer  from  Irma  Sholz  to  purchase  said 
land  for  the  sum  of  $1,800.00  cash,  no  higher  bids  having  been 
made  or  received;  and, 

WHEREAS,  Irma  Sholz  has  deposited  the  sum  of  $180.00  with 
the  Director  of  Property;  and, 

WHEREAS,  said  sum  of  $1,800.00  is  more  than  90$  of  the 
preliminary  appraisal  of  said  property  as  made  by  the  Direc- 
tor of  Property,  the  amount  of  said  appraisal  being  $1,800.00; 
and, 

WHEREAS,  The  Public  Utilities  Commission  has  recommended 
the  sale  of  said  land  for  the  said  sum  of  $1,800.00. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  said  offer  be  and 
is  hereby  accepted. 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk  of 
the  Board  of  Supervisors  are  hereby  authorized  and  directed, 
to  execute  a  deed  in  behalf  of  the  City  and  County  of  San 
Francisco,  conveying  said  land  to  Irma  Sholz.    The  buyer  must 
pay  the  balance  of  the  purchase  price  within  30  days  after 
approval  of  this  resolution.    The  Director  of  Property  shall 
deliver  said  deed  upon  receipt  of  the  total  purchase  price. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  927 

WHEREAS,  There  is  no  further  requirement  for  the  Re- 
volving Fund  in  amount  $8,000.00  deposited  with  the  Bank  of 
America,  Livermore  Branch  for  payment  of  wages  due  employees 
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of  the  Hetch  Hetchy  Water  Supply;  and,.. 

WHEREAS,  .it  has  been  requested  bv  the  CMpf  Pnff^oat. 

Evermore!  irancn?  SaW  bank  °f  Bank  of  Amerlca> 

Contro?wF?f  t  B\IT  RES0LVED»  That  the  Treasurer  and 
K1    Vs  hfreby,  requested  to  withdraw  the  sum  of 

tfme^o  ?hf  credU  of  thf  i^^f'J^fT^  Branch  and  place 
for  future  f  \i93?  Hetch  Hetchy  Construction  Fund 

lor  future  allocation  m  the  judgment  of  this  Commission. 

t"  P0ti^  2f  C??Blissioner  Pilmer,  seconded  by  Commissioner 
J.;P.  Murphy,  the  following  resolution  was  adopSminimous- 

RESOLUTION  NO,  093 

^-„„■MRES2LVEl:),  That  this  Commission  hereby  reauests  the 
aUon^o tO^?a2??eSnfS0B.t^  Verted  balance  In  Ippropr?-" 
lpXri;tion_No312;Mo^C^a^Railway  Depreciation  Fmd  to 

Sssioner  f  P°mM1SSu°neruD-  C-  MurPhy>  seconded  by  Com- 
Snlnimously;  *'  MUrPhy'  the  follow^S  resolution  wL  adopted 

RESOLUTION  MO.  Q?q 

trollerS?oVtransf^  f^S  ?ommissi°»  hereby  requests  the  Con- 

missioned  Mc  cT^lm^  A  S '  -Murphy'  seconded  by  Com- 
unanimSusly'  '  th8  follcwlng  resolution  was  adopted 

RESOLUTION  NO.  930 

satisfactorily  completed  In^T  aCCePts  tbe  as 

fications  Sd  aSwSvpi  ««7  wda?c?  wlth  plans  and  speci- 
the  Laying  oi  Universltv ^LTS^'t?11  a?OUnt  ®8>S17.50  for 
Brannan  to"  ^^^t^lL^gStS^**-^ 

J?  pTuutvZI  C?r1?^10nef  Fllmer'  seconded  by  Commissioner 
ly:  *  MUrPhy'  the  foll3"lnS  resolution  was  adopted  unanimous- 

RESOLUTION  NO.  Q?1 

chase^^Inain^ands'LrT1?^011  hereby  «»  P»r- 

Board  of  SupervLoS  of  ?he         er  fpecifled  and  requests  the 
to  adopt  the  followw  l}7  ^^VOlty  of  San  Francisco 

of  deed:         followi»g  resolution  authorizing  the  acceptance 

aoc«pffd2S,fSSt«if?aC|*?  andTCount^  ot  San  Francisco 
of  the  San  Francisco  lirno^!  *nc?rp°rated  to  Parcel  6 
California  r^nclsco  Airport  lands  in  San  Mateo  Countv 
California,  as  per  agreement  recorded  September  4,  1930, 
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Volumne  559,  Page  1,  Official  Records  of  San  Mateo  County; 
and  that  the  sum  of  $105,000.00  be  paid  for  said  parcel 
from  Appropriation  No.  564-600-00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
D.  C  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  Nd.  932 

WHEREAS,  The  Chief  Engineer  and  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  property  under  the  control  of  the  said  Water  Department  as 
hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

FOSTER  AND  KEEISER  CO. 

Sign  board  space  on  Aleraany  Boulevard  and  Putnam  Street, 
rental cf $1.25  per  month  payable  yearly  in  advance. 

Sign  board  space  on  Alemany  Boulevard  and  Crescent  Street, 
rental  $1.25  per  month  payable  yearly  in  advance. 

The  City  reserves  the  right  to  lease  to  other  parties  for  any 
purpose  other  than  advertising  such  portions  of  the  lots  as 
are  not  actually  occupied  or  needed  by  the  Lessee  for  ad- 
vertising purposes. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  933 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  the  plans  and 
specifications  and  approves  certificate  of  acceptance  and 
final  payment  for  construction  of  fences  at  shafts  in  Coast 
Range  Division  of  the  Hetch  Hetchy  Aqueduct-HHWS  Contract 
No.  154  in  amount  $2,052*21  to  Kamlan  Fence  Co. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  934 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  accept- 
ance of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  ac- 
cept deeds  from  the  following  named  parties  to  easements 
over  the  following  lands  situated  in  San  Mateo  County,  Calif- 
ornia, required  for  Crystal  Springs  Pipe  Line  No,  2,  and  that 
the  sums  set  forth  opposite  their  names  be  paid  for  said 
easements  from  the  1933  Water  Distribution  Bond  Fund,  Appro- 
priation No.  93.903.05-57. 
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SOUTH  SAN  FRANCISCO  LAND  AND  IMPROVEMENT  CO.  For  description 
of  property,  reference  is  made  to  written  offer  from  company 
on  file  in"  the  office  of  the  Director  of  Property.  There 
are  fourteen  (14)  parcels,  running  footage  of    4, 839.1> 
for  $10,772.27. 

HENRY  CHESLEY  BUSH,  et  al.  Easement  over  that  certain  land 
described  in  deed  recorded  September  20,  1912,  Book  217 
of  Deeds,  Page  229,  San  Mateo  County  Records  for  $580.20. 

ANGLO  CALIFORNIA  NATIONAL  BANK  CP  SAN  FRANCISCO      To  an  un- 
divided 8/15  interest  in  right  of  way  easement  over  land 
described  in  deeds  dated  September  30,  1909  and  recorded 
October  8,  1909,  Book  165,  Page  298  and  in  Book  165  of  Deeds 
Page  299,  San  Mateo  County  Records  fof  $100.00. 

J.  WISEMAN  MACDONALD.  Jr.  Easement  over  land  described  in 
deed  recorded  March  23,  1935,  Book  645,  Page  434,  Official 
Records  of  San  Mateo  County  for  $140.50. 

E.  M.  BUMSIED  Easement  over  land  described  in  deed  recorded 
July  17,  1918,  Book  275  of  Deeds,  Page  168,  San  Mateo  County 
Records  for  $561.05. 

MILLS  ESTATE  INCORPORATED    Easement  over  certain  lands 
described  in  deed  recorded  March  20,  1917,  Volumne  263 
of  Deeds,  page  171,  San  Mateo  County  Records  for  $4,516.32, 
As  a  further  consideration  City  and  County  of  San  Francisco 
shall  relinquish  by  quitclaim  deed  to  Mills  Estate  Incor- 
porated all  interest  in  and  to  the  portion  of  that  easement 
conveyed  by  D.  Ogden  Mills  and  Adeline  M,  Easton  to  Spring 
Valley  Water  Works  by  deed  dated  May  4,  1870. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unanimous 
ly: 

RESOLUTION  NO.  935 

WHEREAS,  E.  Garlin  of  U48  Hudson  St.,  Redwood  City, 
Salifornia  has  requested  permission  to  use  for  the  purpose 
of  a  garden,  a  certain  portion  of  the  Retch  Hetchy  right  of 
way,  Bay  Division,  San  Mateo  County,  described  in  the  Hetch 
Hetchy  office  records  as  Parcel  2143  (2)  and  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  De- 
partment has  recommended  that  such  permission  be  granted, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  E.  Garlin  here- 
inafter called  the  "permittee"  be  and  is  hereby  granted 
permission  to  use  for  the  purpose  of  a  garden,  solely  and 
only,  and  in  accordance  with  the  terms  and  conditions  hereof 
the  hereinafter  described  property  of  the  ^Ity  and  County 
of  San  Francisco,  hereinafter  called  the  "City",  as  follows: 

Parcel  No.  2143  (2)  as  described  in  the  Hetch  Hetchy  Office 
Records  and  being  portions  of  Lots  Nos.  6,7,8,9  and  10  in 
Block  2  of  the  Wallace  Subdivision,  in  Redwood  City,  being 
located  on  the  southwest  line  of  Hudson  Street  between 
Redwood  and  Roosevelt  Avenues. 

This  permission  is  granted  subject  to  the  following  con 
ditions  and  shall  not  become  effective  until  receipt  by  this 
Commission  of  an  acceptance  from  the  permittee,  properly 
endorsed  and  signed  hereon,  accepting  this  permit  subject 
to  all  the  conditions  hereof. 

1.    This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
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assignable  without  the  approval  of  the  Public  Utilities 
Commission  and  is  revocable  at  any  time  at  the  will  of  the 
Commission, 

2.  No  structures  of  any  kind,  except  fences  shall  be 
erected  on  the  property  and  all  fences  shall  be  maintained 
in  a  manner  satisfactory  to  the  General  Manager  of  the 
San  Francisco  Water  Department. 

3.  No  trees,  or  large  or  tall  growing  shrubs,  shall  be 
planted  on  said  property. 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  as  may  be  fixed  by  said  notice 
remove  fences,  grass  sod  and  plants,  at  his  own  expense, 
when  such  removal  is  made  necessary  by  any  construction  or 
repair  work  by  the  City. 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sightly  condition  insofar 
as  the  same  may  be  effected  by  the  permittee's  operations 
thereon  as  hereby  permitted,  in  accordance  with  the  direction 
of  and  to  the  satisfaction  of  the  General  Manager  of  the 

San  Francisco  Water  Department. 

6.  Neither  the  City,  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
the  garden,  plants,  lawns  or  fences  on  the  herein  described 
property  arising  from  any  cause  whatsoever. 

7.  The  permittee  shall  hold  the  City  free  and  harmless  from 
liens  of  every  kind  and  nature  and  from  claims  for  damage 

to  property  or  injury  or  death  to  persons  which  may  in  any 
way  be  due  to  his  use  and/or  occupations  of  the  herein 
described  property. 

8.  In  the  event  that  the  permittee  shall  abarston  the  use  of 
said  property  as  a  driveway  or  garden  for  a  period  of  one 
year,  or  shall  fail,  neglect  or  refuse  to  comply  with  any  of 
the  conditions  herein  contained,  or  in  the  event  that  this 
permission  shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine. 

9.  Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  city,  through  its  authorized 
representatives,  shall  have  the  power  to  do  said  work  at  the 
sole  expense  of  the  permittee  which  expense  the  permittee 
shall  promptly  pay  on  demand. 

10.  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  direction  of  the  City 
so  as  to  permit  the  City's  pipe  line  inspectors  to  pass 
through  at  any  and  all  times. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commissioner 
J,  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  936 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  566-913-00, 
Water  Department  Depreciation  Fund  unallocated  to  Appropri- 
ation No.  566-913-02  the  sum  of  $3,500.00  to  provide  funds 
for  alterations  in  City  Water  Mains  on  Essex,  Lansing, 
Rincon,  Sterling  and  Harrison  Streets  occasioned  by  the 
construction  of  the  San  Francisco-Oakland  Bay  Bridge. 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  937 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  566-913-OO-Water 
Department  Depreciation  Fund  Unallocated  to  Appropriation 
No.  566-913-01,  the  Sum  of  $3,700.00  to  provide  for  the 
purchase  of  automotive  equipment  in  replacement  of  old  trucks, 

On  motion  of  Commissioner  J.  P.  Murphy,  second- 
ed %y  Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESQLUTION  NO.  938 

WHEREAS,  The  water  Department  is  engaged  under  contracts 
in  connection  with  the  extensions  of  the  Department's  Pipe 
System  in  the  Construction  of  the  University  ^ound  Pipe  Line 
and  the  College  Hill  Pipe  Line,  and  is  under  the  necessity 
of  supplying  to  contractors  engaged  on  said  works  airvalves 
and  bell  and  plain  bands  to  complete  said  construction  work; 
and, 

WHEREAS,  It  is  essential  that  said  contractors  be 
furnished  with  said  air  valves  and  bands  in  sizes  and  numbers 
as  shall  be  required  to  enable  them  to  proceed  with  their 
work  without  interruption  nor  consequent  delays  in  furnishing 
water  to  consumers  in  districts  where  said  work  is  under  con- 
struction and  in  backfilling  of  trenches  and  the  restoration 
of  street  surfaces  to  their  normal  condition  to  interfere  as 
little  as  possible  with  the  normal  uses  of  said  streets  by  the 
Citizens  of  the  City  and  County  of  San  Francisco;  and, 

WHEREAS,  The  Water  Department  through  its  own  machine 
shop  is  fully  equipped  to  manufacture  said  airvalves  and 
said  bell  and  plain  bands  expeditiously  to  enable  said  con- 
tractors to  complete  their  respective  contracts  without 
unnecessary  delay  or  detriment  to  the  Citizens  of  San  Fran- 
cisco insofar  as  the  normal  use  of  streets  is  concerned  in 
said  construction  work  is  performed. 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  the  existence  of  an  emergency 
in  connection  with  the  furnishing  of  airvalves  and  bell  and 
plain  bands  to  contractors  engaged  in  the  construction  of 
said  University  Mound  Pipe  Line  and  the  said  College  Hill 
Pipe  Line  respectively  and  that  said  emergency  is  such  as 
is  contemplated  under  Section  10  of  Ordinance  No.  9.0871 
in  that  the  health  and  well  being  of  the  citizens  of  San 
Francisco  will  be  detrimentally  affected  through  delays  in 
furnishing  said  airvalves  and  said  bell  and  plain  bands  in 
numbers  and  sizes  as  shall  be  required  by  said  contractors 
unless  the  Water  Department  be  permitted  to  manufacture 
in  itw  own  machine  shop,  air  valves  and  bell  and  plain 
bands  as  required. 

BE  IT  FURTHER  RESOLVED,  That  the  Water  Department  sub- 
ject to  the  approval  of  the  Controller  that  funds  are  availa- 
blefor  said  work  is  hereby  directed  to  perform  the  work  of 
making  said  airvalves  and  said  bell  and  plain  bands  and  of 
furnishing  them  to  said  contractors  in  number  and  sizes  as 
shall  be  required  in  the  performance  of  said  pipe  con- 
struction work. 
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BE  IT  FURTHER  RESOLVED,  That  for  the  purposes  of  afore- 
said the  Controller  be  requested  to  approve  work  orders  as 
follows : 


On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 


WHEREAS,  The  Crystal  Springs  County  Club,  tenant  of  the 
City  on  lands  under  the  control  of  the  Water  Department,  is 
in  default  in  the  payment  of  rental  and  of  water  in  accord- 
ance with  that  certain  agreement  between  this  Commission  and 
said  Club  under  date  of  April  1,  1933,  which  agreement  is  a 
modification  of  the  terms  and  conditions  of  the  said  lease ; 
and, 

WHEREAS,  The  Club  has  agreed  to  transfer  to  the  City 
its  leasehold  and  all  of  its  personal  property  on  said 
leasehold  valued  at  Twenty  four  thousand  dollars  ($24,000.00) 
title  to  which  personal  property  is  now  held  in  escrow  by 
the  Bank  of  America  in  accordance  with  the  terms  of  said 
agreement,  the  City  to  accept  the  surrender  of  said  lease 
and  said  property  in  payment  of  all  rentals  and  water  bills 
owing  by  said  Club,  in  approximately  the  same  amount  and 
to  permit  the  Club  to  remain  in  possession  free  of  all 
charges  for  rental  and  water  until  such  time  as  a  new 
tenant  is  installed  or  until  such  permit  is  cancelled  by 
this  Commission,  in  accordance  with  an  agreement  to  be 
entered  into  between  this  Commission  and  said  club  whereby 
the  said  club  shall  be  bound  by  all  the  terms  and  conditions 
of  said  lease  and  agreement  except  the  payment  of  rental  and 
water,  as  if  said  lease  and  agreement  had  not  been  termina- 
ted. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Crystal 
Springs  Country  Club  by  surrender  to  the  City  of  the  property 
held  in  escrow  by  the  Bank  of  America  in  accordance  with 
that  certain  agreement  entered  into  between  this  Commission 
and  the  said  Club  as  of  April  1,  1933,  and  the  surrender 
of  its  leasehold  as  described  in  that  certain  lease  between 
the  Spring  Valley  Water  Company  as  lessor  and  said  Club  as 
lessee,  dated  October  1,  1920,  in  payment  of  all  rentals 
and  water  bills  now  past  due  and  owing  in  the  sum  of  approx- 
imately $2^,000,  shall  be  permitted  to  remain  in  possession 
of  the  said  leasehold  and  the  said  escrowed  property,  free 
of  all  charges  for  rental  or  water,  until  such  time  as  a 
new  tenant  is  installed  thereon,  or  until  such  privilege 
is  cancelled  by  thi's  Commission  as  shall  be  provided  for 
by  an  agreement  between  this  Commission  and  said  Club 
to  be  entered  into  immediately  upon  surrender  of  the  lease 
and  the  excrowed  property  to  the  City,  which  agreement  until 
terminated,  shall  provide  that  said  Club  shall  be  bound 
by  all  the  terms  and  conditions  of  said  lease  and  said 
agreement  of  April  1,  1933  as  if  same  had  not  been  cancelled. 

BE  IT  ALSO  RESOLVED,  That  the  Director  of  Property  be  re- 
quested to  take  immediate  steps  to  advertise  the  said  pro- 
perty for  lease  and  to  prepare  a  resolution  to  be  passed 
by  the  Board  of  Supervisors  cancelling  the  said  lease  of  the 


No.  4506-19  -  For  25-8  inch  airvalves 
No.  4205-6    -  For  30  -  30"  Bell  Bands 
No.  4205-7    -  For  30  -  30"  Plain  Bands 


$440.01 
163.67 
141.59 


RESOLUTION  NO.  939 
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Crystal  Springs  County  Club  in  accordance  with  the  foregoing 
and  the  charter  provisions  therefor, 

BE  IT  FURTHER  RESOLVED,  That  a  copy  of  this  resolution  be 
transmitted  to  the  Controller  of  the  City  for  his  infor- 
mation* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  Mc 
Callum,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  av/ards  contract 
for  Test  Borings  at  the  Sunset  Reservoir  Site,  for  which 
informal  bids  were  received  up  to  three  o'clock,  Monday,  July 
22,  1935  to  Wm.  Allingham  Co.,  they  being  the  lowest  regular 
and  responsible  bidder  for  said  work  at  one  dollar  and 
ninety  five  cents  ($1.95)  per  linear  foot;  total  footage  to 
be  approximately  500  linear  feet. 

On  motion  of  J.  P.  Murphy,  seconded  by  Commissioner  Filmer, 
the  following  resolution  was  adopted  unanimously: 


WHEREAS,  Kaemper-^arrett  Corp.  Ltd.,  1118  Mission  St., 
San  Francisco  has  filed  claim  in  amount  $9.56  against  the  San 
Francisco  Water  Department  for  damage  to  merchandise  on  con- 
signment in  the  store  of  T6d  Kolkmann,  84.O  Ulloa  St.,  and, 

WHEREAS,  Investigation  discloses  that  under  date  of 
February  21,  1935  a  pulling  of  a  lead  joint  in  a  three  inch 
water  main  of  the  Water  Department  located  ten  feet  above 
level  of  store  premises  broke  and  flooded  said  store 
premises  with  water  and  sand  to  a  depth  of  one  foot;  and, 

WHEREAS,  There  was  stored  within  the  premises  a  number 
of  radio  tubes  which  were  damaged  by  water  and  had  to  be 
shipped  to  factory  for  testing  and  re-boxing  to  restore  to 
saleable  condition;  and, 

WHEREAS,  N.  A.  Eckart,  General  Manager  and  Chief  Engin- 
eer of  the  San  Francisco  Water  Department  has  recommended 
payment  of  claim  and  that  damage  to  merchandise  was  in  no 
manner  the  fault  of  claimant; 

THEREFORE,  BE  IT  RESOLVED,  That  claim  of  the  Kaemper- 
Barrett  Corp.  Ltd.  in  amount  $9.56  is  hereby  approved  for 
payment . 


Mr.  Cotter  of  4.6O  Noe  St.  appeared  before  the  Commission 
relative  to  a  dispute  concerning  his  account  with  the  Water 
Department.    The  matter  was  referred  to  Mr.  Cahill  for  action. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 


RESOLUTION  NO.  940 


RESOLUTION  NO.  9A1 
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MINUTES  OF  THE  EIGHTY  EIGHTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  IN  ROOM  282  -  CITY  HALL 
 AUGUST  12,  1935  at  8;OQ  P.  M.  


Present:     Commissioners  L.  F.  Byington,  Geo,  Filmer,  J.  H. 
Mc  Callum,  D.  C.  Murphy  and  J.  P.  Murphy. 

President  L.  F.  Byington  presided. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the  87th.  regular  meeting  of  the 
Commission  held  July  22,  1935  were  approved. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  J. 
P.  Murphy,  the  following  were  approved  for  payment? 

(a)  Contract  payment  dated  August  5,  1935,  Construction  of 
Lower  Cherry  Tunnel,  payable  to  Kemper  Construction  Co. 
in  amount  $10,720. 50-HHWS  Contract  No.  151. 

(b)  Contract  payment  dated  August  5,  1935,  Construction  of 
Moccasin  Cottages,  HHWS  Contract  No.  152  payable  to  S.  C. 
Giles  in  amount  $5,772.00. 

(c)  Contract  payment  dated  August  6,  1935,  Enlargement  of 

0* Shaughnessy  Dam,  HHWS  Contract  No.  149  payable  to  Trans 
Bay  Construction  Co.  in  amount  $3,240.00 

(d)  Contract  payment  dated  August  7,  1935,  Airport  Fill, 
payable  to  Piombo  Bros.  Co.,  Airport  Contract  No.  34  in 
amount  $29,973.60. 

(e)  Contract  payment  dated  August  6,  1935,  Crystal  Springs 
Pipe  Line  Tunnel,  SFWD  Contract  No.  74,  payable  to 
Barrett  &  Hilp  in  amount  $15,094-80. 

(f)  Contract  payment  dated  August  6,  1935-Bay  Crossing  Pipe 
Line  "Section  A&B",  SFWD  Contract  No.  46,  payable  to 
Western  Pipe  k  Steel  Co,  in  amount  $135,247.50. 

(g)  Contract  payment  dated  August  6,  1935,  Bay  Crossing  Pipe 
Line  No.  2-Section  "C "payable  to  American  Concrete  and 
Steel  Pipe  Co.  in  amount  $1,643.82, 

(h)  Contract  payment  dated  August  6,  1935,  Submarine  Sections 
Bay  Crossing  Pipe  Line  No.  2,  Payable  to  Pacific  Bridge 
Co.  in  amount  $54,013.01,  SFWD  Contract  No.  53. 

(i)  Contract  payment  dated  August  6,  1935,  College  Hill  Pipe 
Line,  SFWD  Contract  No.  73,  payable  to  Eaton  and  Smith 
in  amount  $14,677.47, 

0)    Contract  payment  dated  August  6,  1935,  12  &  16"  Cast  Iron 
Feeder  Mains  in  area  Northwest  section  of  City-SFWD 
Contract  56,  payable  to  W.  J„  Tobin  in  amount  $16,945.73. 
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(k)     Contract  payment  dated  August  6,  1935,  6&8»  CI  Mains  in 
area  26th.  Ave.  to  48th.  Ave.  and  Fulton  to  El  Camino- 
SFWD  Contract  No.  76  payable  to  Lowrie  Paving  Co.  in 
amount  $19,018.31. 


On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  signed  by  all 
members  of  the  Commission  on  July  24,  1935  was  ratified: 

RESOLUTION  NO.  942 

WHEREAS,  The  State  of  California  by  an  act  of  the  Legis- 
lature approved  June  13,  1933,  granted  to  the  City  and  County 
of  San  Francisco  certain  submerged  land  near  the  westerly 
end  of  Yerba  Buena  Island  to  the  end  that  said  lands  might  be 
used  by  said  City  and  County  of  San  Francisco  for  the  es- 
tablishment, improvement  and  conduct  of  a  public  airport  and 
for  wharfage  and  dock  facilities  in  connection  therewith,  for 
the  promotion  and  accomodation  of  air  navigation;  and, 

WHEREAS,  The  City  and  County  of  San  Francisco  has  accepted 
said  grant  and  the  said  property  so  granted  is  now  under  the 
jurisdiction  of  the  Public  Utilities  Commission;  and, 

WHEREAS ,  There  is  a  possibility  of  obtaining  a  grant  from 
the  Government  of  the  United  States  to  aid  in  the  filling  in 
and  improvement  of  said  lands  so  granted  by  the  State  of 
California; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  do  hereby  request  the  Mayor  and  the  Board  of  Super- 
visors of  the  City  and  County  of  San  Francisco  to  authorize 
the  proper  officials  of  said  City  and  County  to  apply  to  the 
Government  of  the  United  States  for  a  grant  equal  to  forty- 
five  percent  of  the  total  estimated  cost  of  the  filling  in  and 
reclamation  of  the  aforesaid  lands  so  that  the  same  may  be 
used  for  a  municipal  airport  and  for  the  use  of  air  craft  and 
for  wharfage  and  dockage  facilities  in  connection  therewith. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  signed  by  all  members  of 
the  Commission  August  9,  1935  was  ratified: 

RESOLUTION  NO.  943 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  do  hereby  request  the  Mayor  and 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  authorize  the  proper  officials  of  said  City  and  County 
to  apply  to  the  United  States  of  America  through  the  Federal 
Emergency  Administration  of  Public  Works  for  a  grant  equal 
to  forty  five  percent  of  the  total  estimated  cost  to  aid  in 
financing  the  construction  of  Moccasin  Diversion  Works  in  amount 
$341*000.00. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  signed  by  all  members  of 
the  Commission  on  August  9,  1935  was  ratified: 

RESOLUTION  NO.  944 

RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  do  hereby  request  the  Mayor 
and  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  authorize  the  proper  officials  of  said  City  and 
County  to  apply  to  the  United  States  of  America  through  the 
Federal  Emergency  Administration  of  Public  Works  for  a  grant 
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equal  to  forty  five  percent  of  the  total  estimated  cost  to 
aid  in  financing  the  construction  of  the  following  Public 
Utilities  projects: 

San  Francisco  Water  Department  $  371,093.00 

Municipal  Railway  130,235*00 

San  Francisco  Municipal  Airport  194*800.00 

Street  Lighting  Projects  22,783.00 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  signed  by  all 
members  of  the  Commission  on  August  5,  1935  was  ratified: 

RESOLUTION  M0.  945 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  from  the  unalloted  balance  in  Appropriation 
No.  ^62-400-00-Equipment-Public  Utilities  Commission  General 
Office  Funds  the  sum  of  §300.00  and  from  Appropriation  No. 
562-400-01-Equipment-Public  Utilities  Commission-Bureau  of 
Public  Relations  the  sum  of  $200.00  to  provide  funds  for  office 
equipment • 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  946 

WHEREAS,  On  June  16,  1932,  by  Resolution  No.  34  the 
Public  Utilities  Commission  approved  and  confirmed  the  ap- 
pointment of  L.  T.  Mc  Afee  as  Chief  Engineer  and  Head  of  the 
Hetch  Hetchy  Water  Supply;  and, 

WHEREAS,  The  Annual  Salary  Ordinance  for  the  fiscal  year 
1935-36  prepared  by  the  Civil  Service  Commission  and  enacted 
by  the  Board  of  Supervisors  classifies  and  designates  said 
L.  T.  Mc  Afee  as  Utilities  Engineer; 

THEREFORE,  BE  IT  RESOLVED,  That  for  the  purpose  of  com- 
plying with  the  provisions  of  said  Annual  Salary  Ordinance 
the  designation  of  said  L.  T.  Mc  Afee  be  and  the  same  is 
hereby  changed  from  Chief  Engineer  and  Head  of  the  Hetch  Hetchy 
Water  Supply  to  Utilities  Engineer,  Public  Utilities  Com- 
mission, the  duties  of  said  L.  I.  Mc  Afee  to  remain  unchanged. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  947 

WHEREAS  ,  The  Director  of  Property  has  received  bids  as 
follows  for  three  cabins  at  South  Fork  under  the  control  of 
the  Hetch  Hetchy  Water  Supply: 

Ellen  Jane  Bartlett  fO.00.00 
L.  J.  Holland  90.00 
B.  B.  Burnett  75.00;  and, 

WHEREAS,  aforesaid  Director  of  Property  has  recommended 
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to  this  Commission  on  August  5,  1935  that  bid  of  Ellen  Jane 
Bartlett  in  amount  $100.00  be  accepted; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  sale  of  three  cabins  at  South  Fork  under  the  con- 
trol of  the  Hetch  Hetchy  Water  Supply  to  Ellen  Jane  Bartlett 
for  the  sum  of  $100.00,  said  Ellen  Jane  Bartlett  being  the 
highest  bidder, 

BE  IT  FURTHER  RESOLVED,  That  the  Director  of  Property  is 
hereby  requested  to  execute  necessary  bill  of  sale  to  afore- 
said Ellen  Jane  Bartlett, 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO,  948 

RESOLVED,  That  that  certain  agreement  made  and  entered 
into  by  and  between  the  City  and  County  of  San  Francisco 
and  the  United  Railroads  of  San  Francisco,  dated  May  1,  1917 
to  which  agreement  the  Market  Street  Railway  Company  has 
succeeded  and  which  agreement  concerns  the  exchange  of  trans- 
fers between  the  Union  Street  Line  of  the  Municipal  Railway 
and  the  Fillmore  Street  Line  of  the  Market  Street  Railway 
of  San  Francisco,  be  and  the  same  is  hereby  considered  as 
being  extended  and  is  extended  for  a  period  of  six  (6)  months 
commencing  August  26,  1935 • 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J,  P.  Murphy,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO,  949 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  allotment  from  the  unalloted  balance  in 
Appropriation  No,  568-400-00-Hetch  Hetchy  Water  Supply 
Equipment  fund  the  sum  of  f 150, 00  to  provide  for  purchase  of 
portable  drag  saw. 

On  motion  of  Commissioner  J,  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously : 

RESOLUTION  NO.  950 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  567-101-00, Hetch 
Hetchy  Power  Permanent  Salaries  to  Appropriation  No.  567-102- 
oo,  Temporary  Salaries  in  amount  $1,445.00  for  August,  1935 
to  provide  for  temporary  employments  set  up  under  permanent 
salaries  in  the  1935-1936  budget,  Section  77,  Salary  Ordinance. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  D. 
C.  Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  951 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  592-234-7,  Coast 
Range  Tunnel,  unallocated  to  Appropriation  No.  592-234-5- 
Coast  Range  Tunnel,  Specification  No.  135,  the  sum  of 
$108,057.71  to  provide  for  extra  work  in  the  construction  of 
Hetch  Hetchy  Coast  Range  Tunnel  by  Hetch  Hetchy  Water  Supply. 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  952 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  592-234-5-Coast 
Range  Tunnel-Contract  No.  135  to  Appropriation  No.  592-235-1 
Miscellaneous  &  General,  unallocated,  the  sum  of  $169,955 .69 
being  the  difference  between  the  estimated  cost  of  construct- 
ion of  the  He ten  Hetchy  Coast  Range  Tunnel  and  the  amount 
allocated  for  said  work  viz: 

Appropriation  including  extra  work  $  4*946,894.71. 

Cost  of  construction  »        »         «  4.776,938.62 

Difference  $  169,955.69 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  953 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  make  the  following  transfers  in  Water  Department 
Appropriations : 

From  Appropriation  No.  593-906-00  the  sum  of  $400.00  to 
Appr opria  tions : 

No.  593-906-14-For  City  Pipe  System 

Docket  No.  1510-3-B-14-Preliminary  costs  $100.00 
No.  593-906-19-For  City  Pipe  System 

Docket  No.  1510-3-B-15-Preliminary  costs  $100.00 
No.  593-906-20-For  City  Pipe  System 

Docket  No.  1510-3~B-13-Preliminary  costs  100.00 
No.  593-906-22-For  City  Pipe  System 

Docket  No.  1510-3-B-l6-Preliminary  costs  100,00 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted  unani4r 
mously : 

RESOLUTION  NO.  954 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  certificate  of  acceptance  and  final 
payment  in  amount  $4,514.56,  payable  to  W.  J.  Tobin  for 
SFWD  Contract  No.  55,  Laying  12  &  16"  Cast  Iron  Feeder  Mains 
in  the  northwest  and  southwest  sections  of  San  Francisco, 
P.  W.  A.  Docket  No.  1510-3-C-l. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.   95  5 
RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
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satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  hereby  approves  final  payment  in  amount 
$2,581.71  payable  to  Pacific  States  Construction  Co#,  con- 
tractor under  specification  SFWD  NO*  77,  Laying  6&8"  Cast  Iron 
Mains  in  the  area  from  Funston  Ave.  to  35th.  Ave.  and  from 
Quintara  to  Wawona  Streets. 

On  motion  of  Commissioner  D#  C.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  v/as  adopted  unani- 
mously: 

RESOLUTION  NO,  956 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications and  approves  final  payment  in  amount  f 812, 28  for 
SFWD  Contract  No.  60~Repaving  of  Street  and  Sidewalk  Openings 
for  fiscal  year  ending  June  30,  1935  payable  to  the  Pacific 
i'  cements  Co.  Ltd. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  957 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes  the 
execution  of  same  as  follows: 

MANUEL  MENDOZA    Of  the  Town  of  Sunol,  Alameda  County,  State  of 

California,  covering  certain  parcels  of  land 
as  follows:    6-40  acres  in  Section  8,  Township 
5,  Range  2  E,  MDB&M;  245  acres  of  the  Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose;  30  acres  of  Section  17,  Township 
5  S,  Range  2  E  MDB&M;  portion  of  Lot  6  of  the  Sunol  portion 
of  the  Rancho  El  Valle  de  San  Jose  bounded  by  San  Antonio 
Creek,  Calaveras  County  Road,  land  of  A.  Pinheiro  and  lane 
parallel  to  west  line  of  the  Calaveras  Road,  the  entire  area 
hereby  demised  being  935  acres,  more  or  less  for  a  period  of 
three  years  from  November  1,  1935  at  a  cash  rental  for  the 
first  year  of  $611.50  and  rental  of  following  two  years  to  be 
based  on  selling  price  of  cattle  as  set  forth  in  lease. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er J  .  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  958 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  intradepartmental  funds  from  Appropriation 
No.  593-906-OO-unallocated  aggregating  $1,086.84  to: 

Appropriation  No.  593-906-4-For  Preliminary 

Costs-City-Pipe  System,  1510-3-E  $  365.53 

Appropriation  No.  5 93-906 -10-For  Preliminary 

Costs-City  Pipe  System,  1510-3-04  82.64 

Appropriation  No.  593-906-13  For  Preliminary 

Costs-City  Pipe  System,  1510-3-B-ll  167.84 
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Appropriation  No.  593-906-17-For  Preliminary 

Costs-City  Pipe  System-1510-3-B-10  $147.4-6. 

Appropriation  No.  593-906-24-For  Preliminary 

Costs-City  Pipe  vSystem-1510-3-B-9  216.21 

Appropriation  No.  593-906-25-For  Preliminary 

Costs-City  Pipe  System-1510-3~B-12  107.16 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J. P. Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  959 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution  authorizing  acceptance 
of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  accept 
deeds  from  the  following  named  parties  to  easements  over  the 
following  lands  situated  in  San  Mateo  County,  California, 
required  for  Crystal  Springs  Pipe  Line  No.  2,  and  that  the 
sums  set  forth  opposite  their  names  be  paid  for  said  easements 
from  the  1933  Water  Distribution  Bond  Fund,  Appropriation 
No.  93.903.05-57. 

FLOOD  REALTY  CO.    To  Right  of  Way  Easement  described  in  deed 

recorded  March  2,  1920,    Liber  286  of  Deeds, 
page  496,  San  Mateo  County  Records  for  $1,524.30.  The  right 
of  way  over  this  property  is  40  feet  by  1,275  feet. 

CHARLES  MOZZETTI  et  al    To  Right  of  Way  Easement  described  in 

deed  recorded  July  29,  1931,  Liber  517 
page  414,  Official  Records  of  San  Mateo  County  for  $37.00. 
Right  of  way  over  this  property  is  triangular  in  shape  and 
approximately  45  feet  long. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  960 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco  to 
adopt  the  following  resolution  authorizing  acceptance  of  deeds: 

RESOLVED,  In  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission  that  the    City  and  County  of  San 
Francisco  accept  an  easement  to  construct  and  maintain  Crystal 
Springs  Pipe  Line  No.  2  in,  under  and  along  Elm  Avenue  in  the 
City  of  San  Bruno,  as  per  Resolution  No.  1749  adopted  by  the 
City  Council  of  San  Bruno  on  July  10,  1935  subject  to  the 
terms  and  conditions  contained  in  said  Resolution  No.  1749. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  961 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  95-906-15-Water 
Department  Paving,  undistributed  the  sum  of  §25,284.00  and 
from  Appropriation  No.  566-200-00-Contractual  Services  the 
sum  of  $10,000.00  to  Appropriation  No.  566-997-00,  estimated 
at  $35,284.00  for  SFWD  Contract  No.  81,  Repaving  Street  or 
Sidewalk  Openings  for  fiscal  year  ending  June  30,  1936. 
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On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  962 

WHEREAS,  in  the  course  of  construction  of  the  Submarine 
Sections  of  Bay  Crossing  Pipe  Line  No  2,  a  break  occured  in 
Bay  Crossing  Pipe  Line  No.  1  in  the  Newark  Slough;  and, 

WHEREAS,  It  is  essential  that  said  pipe  line  be  recon- 
structed or  repaired  at  the  earliest  possible  time  so  that 
there  will  be  no  shortage  of  supply  of  Hetch  Hetchy  water  into 
Crystal  Springs  Reservoir  and  to  keep  said  pipe  line  full  of 
water  in  order  to  supply  consumers  along  said  pipe  line  of 
which  this  submerged  pipe  was  part;  and, 

WHEREAS,  The  Pacific  Bridge  Co.  contractor  for  submarine 
sections  of  Pipe  Line  No.  2  has  undertaken  the  repair  of  said 
pipe  line  as  an  obligation  under  San  Francisco  Water  Depart- 
ment Contract  No.  53;  and, 

WHEREAS,  to  insure  safety  of  the  line  in  the  future,  it 
is  essential  it  be  supported  by  trestle  foundation  and  said 
trestle  foundation  be  installed  simultaneously  with  repair  of 
pipe  line;  and, 

WHEREAS,  Pacific  Bridge  Co,  has  agreed  to  construct 
trestle  on  the  unit  price  basis  established  in  the  contract 
for  the  submarine  sections  of  Pipe  Line  No.  2  and  it  is  esti- 
mated cost  of  said  trestle  foundation  will  not  exceed  the 
sum  of  $10,000.00; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  declares  the  existence  of  an  emergency 
in  connection  with  the  construction  of  trestle  foundation  for 
Pipe  Line  No.  1  in  the  Newark  Slough  and  that  said  emergency 
is  such  as  is  contemplated  under  Section  10  of  Ordinance  No. 
9.0871 

BE  IT  FURTHER  RESOLVED,  That  the  Pacific  Bridge  Co. 
subject  to  the  approval  of  the  Controller  that  funds  are 
available  for  said  work  is  hereby  directed  to  perform  the  work 
of  construction  of  a  submarine  pile  trestle  for  the  support 
of  the  42"  cast  iron  submarine  pipe  of  the  Bay  Crossing  Pipe 
Line  No.  1  in  Newark  Slough. 

On  motion  of  Commissioner  J,  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  963 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  the  alloted  balance  of  Appropriation 
No.  568-101-OO-Hetch  Hetchy  Water  Supply  Permanent  Salaries 
to  Appropriation  No.  568-102-00-Iemporary  Salaries  the  sum 
of  $100,00  for  temporary  employments  for  the  month  of  August 
set  up  in  budget  under  permanent  salaries. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  964 

WHEREAS,  Mrs.  J.  C.  Chapman  was  on  the  2nd  day  of  August 
1935,  injured  while  alighting  from  car  F-13  at  Fillmore  and 
Chestnut  Streets  by  a  premature  starting  of  said  street  car 
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and  in  said  accident  and  because  thereof  Mrs.  Chapman  sus- 
tained a  severe  strain  and  slip  of  the  sacro-illiac  region 
and  also  sustained  numerous  contusions  and  abrasions  to  her 
body;  and, 

WHEREAS,  the  facts  of  this  accident  have  been  fully 
explained  to  this  Commission  and  it  appearing  that  Thomas  B. 
Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  has  entered 
into  a  tentative  settlement  of  $250,00  which  settlement  has 
been  approved  by  Henry  Heidelberg,  Deputy  City  Attorney,  and  it 
appearing  that  said  sum  is  a  fair,  just  and  reasonable  sum 
to  be  paid  by  the  City  and  County  of  San  Francisco; 

THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  . 
be  and  he  is  hereby  authorized  and  directed  to  settle  said 
claim  of  Mrs.  J.  C.  Chapman  by  the  payment  of  Two  Hundred 
and  Fifty  ($250.00)  Dollars. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  965 

WHEREAS,  on  the  10th.  day  of  June,  1935,  Mrs.  Evelyn 
Engell  was  injured  while  boarding  a  Municipal  "K"  car  at 
Geary  and  Market  Streets  by  a  premature  starting  of  said 
street  car  while  Mrs.  Engell  was  in  the  act  of  boarding  the 
same,  and  it  further  appearing  that  Mrs.  Engell  sustained  a 
wrenching  and  spraining  of  her  back  and  spinal  column;  and, 

WHEREAS,  Dr.  Howard  Dignan  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco  has  examined  and  treated 
Mrs.  Engell  and  has  reported  that  Mrs.  Engell  was  injured  as 
she  claims  and  that  it  will  be  necessary  for  her  to  remain  in 
bed  for  some  time  because  of  said  condition  of  her  back  and 
spinal  column  and  Dr.  Dignan  having  reported  that  Mrs.  Engell 
also  received  contusions  and  bruises  of  her  left  thigh;  and, 

WHEREAS,  The  circumstances  and  facts  attendant  in  this 
case  have  been  fully  explained  to  this  Commission  and  Thomas 
B.  Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  has 
agreed  upon  a  tentative  settlement  of  $300.00  in  full  payment 
of  all  claims  of  Mrs.  Engell,  which  settlement  has  been 
approved  by  Henry  Heidelberg,  Deputy  City  Attorney  and  it 
appearing  that  said  sum  is  a  fair,  just  and  reasonable  sum  to 
be  paid  by  said  City; 

THEREFORE  BE  IT  RESOLVED,  That  the  City  Attorney  be,  and 
he  is  hereby  authorized  and  directed  to  settle  said  claim  of 
Mrs.  Evelyn  Engell  by  the  payment  of  the  sum  of  Three  Hun- 
dred ($-300.00)  Dollars. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  966 

WHEREAS,  Mrs.  Mary  Sullivan,  an  elderly  lady,  was  injured 
on  July  1,  1935,  at  21st  and  Chattanooga  Streets  while  alight- 
ing from  Municipal  car  No.  112  by  a  premature  starting  of  said 
street  car  while  Mrs.  Sullivan  was  alighting  from  same  and  be- 
cause of  said  accident  Mrs.  Sullivan  received  a  colles  fracture 
of  the  right  wrist  and  numerous  abrasions  and  contusions;  and: 
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WHEREAS,  the  facts  and  circumstances  attendant  upon  this 
accident  have  been  fully  explained  to  the  Commission  and  it 
appearing  that  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway,  has  entered  into  a  tentative  settlement  with 
Mrs.  Sullivan  in  the  sum  of  $575.00  which  settlement  has  been 
approved  by  Henry  Heidelberg,  Deputy  City  Attorney,  and  it 
appearing  that  said  sum  is  a  fair,  just  and  reasonable  sum  to 
be  paid  by  the  City  and  County  of  San  Francisco; 

THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be  and 
he  is  hereby  authorized  and  directed  to  settle  said  claim  of 
Mrs.  Mary  Sullivan  by  the  payment  of  Five  Hundred  and  Seventy 
Five  ($575.00)  Dollars. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  967 

WHEREAS,  it  appears  that  Mrs.  Irene  Kallstrom,  was  on  the 
10th.  day  of  July,  1935  injured  at  21st.  St.  and  Potrero 
Avenue  while  alighting  from  Municipal  car  No.  134  caused  by  a 
premature  starting  of  said  street  car  while  Mrs,  Kallstrom  was 
alighting  thereform  and  because  of  said  accident  Mrs.  Kall- 
strom received  the  following  injuries:  contusion  of  the  left 
leg  with  hemorrhage  and  swelling  of  the  calf;  contusions  of 
the  left  elbow;  laceration  of  the  scalp;  and, 

WHEREAS,  Thomas  B.  Johnson,  Claims  Adjuster  of  the 
Municipal  Railway  has  entered  into  a  tentative  settlement  with 
Mrs.  Sullivan  for  the  sum  of  $500,00  which  settlement  has 
been  approved  by  Henry  Heidelberg,  Deputy  City  Attorney,  and 
it  appearing  that  Dr.  Howard  Dignan  has  examined  and  treated 
Mrs.  Kallstrom  for  and  on  behalf  of  the  City  and  County  of 
San  Francisco;  and  it  also  appearing  that  said  sum  is  a  fair 
just  and  reasonable  sum  to  be  paid  by  the  City  and  County  cf 
San  Francisco; 

THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be  and 
he  is  hereby  authorized  and  directed  to  settle  said  claim  of 
Mrs.  Irene  Kallstrom  for  the  sum  of  Five  Hundred  ($500:00) 
Dollars, 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commissioner 
Filmer  ,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  968 

WHEREAS,  it  appears  that  Mae  A.  Bohan  was  injured  on 
April  4,  1935  at  Market  and  Drumm  Streets  while  alighting  from 
Municipal  Car  No.  212  and  said  accident  was  caused  by  a  pre- 
mature starting  of  said  street  car  and  that  in  said  accident 
Miss  Bohan  was  thrown  forcible  to  the  pavement  of  said 
street  and  sustained  injuries  as  set  forth  in  the  reports  of 
Drs.  Everett  Carlson  and  Howard  Dignan,  physicians  for  the 
City  and  County  of  San  Francisco;  and, 

WHEREAS,  The  facts  of  this  accident  have  been  fully  explained 
to  the  Commission,  and  it  appearing  that  Thomas  B.  Johnson 
Claims  Adjuster  of  the  Municipal  Railway  has  entered  into  a 
tentative  settlement  of  $500.00  which  settlement  has  been  ap- 
proved by  Henry  Heidelberg,  Deputy  City  Attorney,  and  it 
appearing  that  said  sum  is  a  fair,  just  and  reasonable 
settlement  of  said  claim  by  the  City  and  County  of  San  Fran- 
cisco: 
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THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be  anc^ 
he  is  hereby  authorized  and  directed  to  settle  said  claim  of 
Miss  Mae  A.  Bohan  for  the  sum  of  Five  Hundred  ($500.00) 
Dollars, 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES  OF  THE  EIGHTY  NINTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282  -  CITY  HALL,  AUGUST  26,  1935  COMMENCING 
at  8:00  P.  M.  , 


Present:     Commissioners  L.  F.  Byington,  D.  C.  Murphy  and 
J.  P.  Murphy. 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Commission- 
er D.  C.  Murphy,  the  minutes  of  the  88th.  regular  meeting  of 
the  Commission  held  August  12,  1935  were  approved. 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commmission- 
er  D.  C.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  969 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  in  Appro- 
priation No.  566-913-OO-Water  Department  Depreciation  to 
Appropriation  No.  566-914-23-Depreciation  for  Equipment,  the 
sum  of  $1,300.00  to  provide  for  purchase  of  two  Ford  Coupes. 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commission- 
er D.  C.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  970 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  in  Appropriation  No.  567-40C-00-Hetch 
Hetchy  Power  Equipment  Fund  the  sum  of  $1,000.00  to  provide 
for  purchase  of  portable  belt  conveyor  material  loader. 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commission- 
er D.  C.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  971 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  from  the  unalloted  balance  in  Appropriation 
No.  568-212-01-Hetch  Hetchy  Water  Supply  Maintenance  the  sum 
of  $5,000.00  for  routine  maintenance  of  roads  preparatory  to 
winter  rains. 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commission- 
er J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  972 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
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specifications  and  approves  final  payment  in  amount 
$21,929.96,  payable  to  Sibley  Grading  and  Teaming  Co,, 
contractor  under  SFWD  Contract  No.  65R,  Section  No.  "B", 
Laying  of  University  Mound  Pipe  Line  Completion  from 
Brannan  to  Broadway. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  973 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  II  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

G.  DEMARTINI:     Lot  3  in  Block  32,  of  the  Abbey  Homestead, 

Colma,  California,  said  lot  fronting  the 
west  line  of  San  Bruno  Avenue,  the  southeasterly  corner  being 
distant  100.5  feet  more  or  less  from  the  northerly  line  of 
Price  Street  at  its  junction  with  the  westerly  line  of 
San  Bruno  Avenue,  and  containing  one-quarter  acre,  more  or 
less  for  a  period  of  one  year  from  September  1,  1935  at  a 
cash  rental  of  $16.70  per  annum. 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commission- 
er J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  97 A 

WHEREAS ,  Under  specification  No.  WD  86  for  the  Gathering 
and  Delivery  of  the  walnut  crop  on  the  Sunol  Walnut  Orchard, 
Sunol,  California,  there  is  a  provision  on  page  19  of 
said  specification  that  the  contractor  shall  abide  by  labor 
conditions  as  provided  in  the  Charter  and  Ordinances  and 
Amendments  enacted  since  the  adoption  of  the  said  Charter. 

WHEREAS,  Under  Ordinance  No.  9.0923  Bill  No.  556, 
approved  April  30,  1934,  the  time  of  labor  is  limited  to 
six  (6)  hours  per  day  and  thirty  (30)  hours  per  week  with  a 
penalty  of  $10.00  per  day  per  man  for  violation  except 
in  the  event  of  emergency, 

WHEREAS,  due  to  the  possibility  of  heavy  rains  and  frost 
during  the  period  of  harvest  with  consequent  loss  of  crop 
it  is  of  the  utmost  importance  that  such  harvest  be  conduct- 
ed and  completed  as  expeditiously  as  possible, 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  with  the 
provisions  of  Ordinance  No.  9.0923,  Bill  No.  556,  approved 
April  30,    1934*  this  Commission  declare  and  does  hereby 
declare  an  emergency  to  exist  under  Specification  WD  86 
and  the  day  of  labor  under  said  Specification  WD  86  shall  be 
but  shall  not  exceed  eight  (8)  hours. 

On  motion  of  Commissioner  J. P. Murphy,  seconded  by  Commission- 
er D.C. Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  975 
WHEREAS,  it  appears  that  Mrs.  Anna  Newberry  was  injured 
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on  the  seventh  day  of  June  1935,  while  attempting  to  board  a 
Market  Street  Railway  Street  Car  at  Jones,  Mc  Allister  and 
Market  Streets,  when  a  Municipal  Railway  Street  Car,  the  "K" 
line,  came  along  and  struck  Mrs.  Newberry;  and, 

WHEREAS,  it  appears  that  the  City  and  County  of  San 
Francisco  has  insufficient  witnesses  to  combat  the  charge  of 
liability  for  negligence;  and, 

WHEREAS,  said  Mrs.  Anna  Newberry  has  suffered  personal 
injuries  to-wit:  severe  bruise  to  hips,  hematoma  over  right 
eye,  and  various  body  bruises,  abrasions,  and  contusions; and, 

WHEREAS,  said  Mrs  Anna  Newberry  has  incurred  hospital 
and  doctor  bills,  loss  of  wages,  and  miscellaneous  expenses 
such  as  clothing,  medicines,  taxicabs,  baking  treatments, 
etc.,  to  the  amount  of  Three  Hundred  and  Twenty  Dollars 
($320.00);  and, 

WHEREAS,  Mrs.  Anna  Newberry  has  agreed  to  accept    the  sum 
of  Four  Hundred  and  Twenty  Five  Dollars  (1425.00)  in  full 
payment  and  compromise  of  all  claims  for  damages  for  pain, 
suffering,  doctor  bills  and  all  expenses;  and, 

WHEREAS,  The  City  Attorney  has  advised  this  Commission 
that,  in  his  opinion,  said  settlement  is  a  reasonable  and 
just  one; 

THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney  be, 
and  he  is  hereby  duly  authorized  to  settle  and  compromise 
all  claims  for  damages  held  by  said  Anna  Newberry  against  the 
City  and  County  of  San  Francisco  for  the  sum  of  Four  Hundred 
and  Twenty  Five  Dollars  ($425.00). 

On  motion  of  Commissioner  D.C. Murphy,  seconded  by  Commission- 
er J.  P. Murphy,  the  following  were  'approved  for"  payment. 

SITO  Contract  No.  81,  Charles  L.  Harney,  Appropriation 
No.  593-906-95  in  amount  $  188.75. 

SFWD  Contract  No.  81,  Charles  L.  Harney,  Appropriation 
No.  566-200-38  in  amount  1,374.47 

SFWD  Contract  No.  81,  Charles  L.  Harney,  Appropriation 
No.  593-906-95  in  amount  254.99 

SFWD  Contract  No.  81,  Charles  L.  Harney,  Appropriation 
No,  566-200-38  in  amount  1,050.19. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  NINETIETH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN 
ROOM  282-CITY  HALL,  SEPTEMBER  10,  1935- 
at  5:00  P.  M.  


Present:    Commissioners  L.  F.  Byington,  Geo.  Filmer, 
D.  C.  Murphy  and  J.  P.  Murphy. 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by 
Commissioner  Filmer,  the  minutes  of  the  89th.  regular 
meeting  of  the  Commission  held  August  26,  1935  were 
approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  were  approved 
for  payment: 

(1)  Contract  payment  dated  Sept.  7,  1935,  Bay  Crossing 
,    Pipe  Line.  No.  2-Sec.  f'A&B!f-payable  to  Western  Pipe 

and  Steel  Co.  in  amount  $28,322.37-SFWD  Contract 
No.  46. 

(2)  Contract  payment  dated  Sept.  7,  1935,  Bay  Crossing 
Pipe  Line  No.  2-Sec.  !TC"-payable .  to  American  Con- 
crete and  Steel  Co.  in  amount  33,280.37-SFwD 
Contract  No.  46. 

(3)  Contract  payment  dated  Sept.  7,  1935,  Submarine 
Sections-Bay  Crossing  Pipe  Line,  SFWD  Contract  No. 
53  payable  to  Pacific  Bridge  Co.  in  amount 
$152,673.16. 

(4)  Contract  payment  dated  Sept.  7,  1935,  Crystal  Sprgs 
Pipe  Line  Tunnel -SJWD  Contract  74-payable  to  Barrett 
and  Hilp  in  amount  $17,917.20. 

(5)  Contract  payment  dated  Sept.  7,  1935,  College  Hill 
Pipe  Line-SFTO  Contract  No.  73payable  to  Eaton 

&  Smith  in  amount  023,185.81. 

(6)  Contract  payment  dated  Sept.  7,  1935,  12&16  Inch 
CI  Feeder  Mains  in  easterly  section  of  City-SFTO 
Contract  No.  57  payable  to  W.  J.  Tobin  in  amount 
$9,577.50. 
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(7)  Contract  payment  dated  Sept.  7,  1935,  12&16  inch 
CI  Feeder  Mains  in  NJ  Section  of  City-SFWD  Con- 
tract No,  56  payable  to  W.  J,  Tobin  in  amount 

$  5,774.84. 

(8)  Contract  payment  dated  Sept.,  7,  1935-University 
Mound  Excavation  and  Embankment-SFWD  Contr.  64- 
payalole  to  Granf ield-Farrar-Carlin  in  amount 

§  6,436.85. 

(9)  Contract  payment  dated  Sept.,  7,  1935-6&8  Inch  CI 
Mains  in  area-26th.  Ave.  to  48th.  Ave.  and  from 
Fulton  to  El  Camino  payable  to  Lcwrie  Paving  Co. 
in  amount  $  6,641.91.  SFtfD  Contract  Mo.  76 

(10)  Contract  payment  dated  Sept.  7,  1935-Airport  Fill- 
Airport  Contract  No.  34  payable  to  Piombo  Bros. 

&  Co.  in  amount  $43,258.50. 

(11)  Contract  payment  dated  Sept.  7,  1935,  Tunnel  No. 
1-B-HHWS  Contract  No.  151  payable  to  Kemper 
Construction  Co.  in  amount  $10,959.00. 

(12)  Contract  payment  dated  Sept.  7,  1935-Moccasin  Cot- 
tages-HHWS  NO.  152-S.  C.  Giles  in  amount$3971 .25 

(13)  Contract  payment  dated  Sept.  7,  1935-Raising 
0?Shaughnessy  Dam-HHWS  Contract  No.  149,  payable 
to  Transbay  Constn.  Co.  $  17,816.54. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  976 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  unalloted  balance  of  Appropri- 
ation No.  565-913-00-Municipal  Railway  Depreciation 
Reserve  to  Appropriation  No.  565-913-08  the  sum  of 
$263.65  to  increase  allotment  due  to  cost  of  replace- 
ment Job  No.  1227  exceeding  amount  originally  allotted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commis- 
sioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  977 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  of 


682 


s  > 


Appropriation  No.  565-913-00-Municipal  Railway  De-. 
preciation  Reserve  to  Appropriation  No.  565-913-41, 
the  sum  of  $800.00  to  provide  for  replacement  of  one 
automotive  truck. 

* 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  978 

RESOLVED,  That  tills  Commission  hereby  requests 
the  Controller  to  transfer  fram  the  unalloted  balance 
of  Appropriation  No.  565-913-00-Municipal  Railway 
Depreciation  Resejrve,  urialloted  balance  to  Appro- 
priation No.  565-913-43,  the  sum  OT  $1,000.00  to  pro- 
vide for  purchase  of  one  General  Electric  Portable 
Arc  Welding  Set. 

On  motion  of  Commissioner. J.  P.  Murphy,  seconded  by 
Commissioner  D.  C.  Murphy,  the  following  resolution 
was  adopted  unanimously: 

RESOLUTION  NO.  979 

RESOLVED,  That  this  Commission  hereby  requests 
the  Controller  to  allot  from  the  unalloted  balance  in 
Appropriation  No.  563-509-02-Alte rations  to  Secure 
Lower  Rates-Street  and  Public  Building  Lighting  the 
sum  of  $750.00  for  changes  in  wiring  at  the  San  Fran- 
cisco Airport  and  survey  work  on  other  possible 
changes. 

On  motion  of  Commissioner  D.C .Murphy  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  980 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  from  the  unalloted  balance  in  Ap- 
propriation No.  563-400-QO-Street  and  Public  Building 
Lighting  Equipment  the  sum  of  $100.00  to  provide  for 
purchase  of  filing  equipment. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner D.C.Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  981 

RESOLVED,  That  this  Commission  hereby  requests 
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the  Controller  to  allot  from  the  unalloted  balance  in 
Appropriation  No,  567-400-00-Hetch  Hetchy  Power  Equip- 
ment the  sum  of  3100.00  to  provide  for  purchase  of 
portable  air  compressor  for  paint  spray  gun. 

On  motion  of  Commissioner  D,  C.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO,  982 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  hereby  approves  final  payment 
in  amount  $3,250.00  dated  September  3,  1935,  payable 
to  R.  Flatland,  contractor  under  L&P  Contract  No.  7, 
Installation  of  Ornamental  Street  Lighting  System 
on  the  Embarcadero  between  Market  and  Howard  Streets. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  983 

FffiSOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  in 
Appropriation  No.  566-101-00-Water  Department  Perma- 
nent Salaries. to  Appropriation  No.  566-102-00-Tempo- 
rary  Salaries,  the  sum  of  $2,725.30  to  provide  payment 
of  temporary  salaries  budgeted  as  permanent. 

On  motion  of  Commissioner . J .  P.  Murphy,  seconded  by 
Commissioner  D.  C.  Murphy,  the  following  resolution 
was  adopted  unanimously: 

.  RESOLUTION  NQ .  984 

RESOLVED,  That  the  Contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco 
in  pursuance  of  the  provisions  of  the  Charter  of  the 
said  City  and  County,  to-wit: 

FOR  THE  GATHERING  AND  DELIVERING  OF  THE  WALNUT 
CROP  ON  THE  SUNOL  WALNUT  ORCHARD,  SUNOL,  ALAMEDA 
COUNTY,  CALIFORNIA,  S,\n  FRANCISCO  WATER  DEPART- 
MENT SPECIFICATION  W.  D.  86, 

be  and  the  same  is  hereby  awarded  to  CHARLES  H.SCHWSSN 
AND  SON,  they  being  the  lowest  regular  and  responsible 
bidder  for  said  work  at  a  unit  price  of  Forty  seven 
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Dollars  ($47.00)  per  ton  as  determined  by  net  weight 
over  scales  at  the  packing  house  of  Contra  Costa 
Walnut  Growers*  Association  at  Walnut  Creek,  Calif- 
ornia. 

Said  contract  based  upon  the  unit  price  of  Forty  seven 
dollars  ($47. 00)  and  the  estimated  quantity  of  ninety 
five  (95)  tons  amounts  to  $4,465.00. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds 
in  Appropriation  No.  566-200-00. 

On  motion  of  Commissioner .D.  C.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution 
was  adopted  unanimously; 

RESOLUTION  NO.  986 

RESOLVED,  That  this  Commission  authorizes  the 
Manager  of  Utilities,  in  his  discretion,  to  engage 
employee-owned  automobiles  for  business  purposes 
in  the  various  utilities,  and  approves  the  following 
schedule  of  mileage  rates  to  be  paid  to  said  employees 
for  the  use  of  their  automobiles  for  such  business 
purposes: 

CLASS  OF  EQUIPMENT  MILEAGE  RATES 

Passenger  Cars  Class  I    Class  II 

Ford,  Chevrolet,  Willys, Plymouth 

and  like  sized  cars  .  $  .05     $  .07 

Dodge, Chrysler  6,-NashStd.  6, 

Graham  6,  Pontiac,  Essex  and  like 

sized  cars  .06  .08 

Buick  Std.  6,  Studebaker  Dictator  . 

Chrysler  65  &  66,  De  Soto,  Chalmers, 

Marquette,  Willys  Knight, Oldsmobile , 

and  like  sized. cars  .07  .10 

Buick  Master  6,  Studebaker  Commander 

Chrysler  70  &  75,  Jordan, Small  Packard 

and  like  sized  cars  .  .08  .11 

Studebaker  President, Cadillac, La  Salle 

Packard, Lincoln, like  sized  cars  .09  .12 

COMMERCIAL  CARS 

Ford  Express,  Chevrolet  Express  and 

like  sized  cars  .05  .08 
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Ford  1-1/2  ton  trucks  and  like  sized 
cars 


.10  .15 


Dodge  Commercial  cars,  etc.  .07  .10 

BE  IT  FURTHER  RESOLVED ,  That  Class  I  rates  shall 
apply  to  automobiles  used  over  paved  streets, highways 
and  roads;  and  Class  II  rates  shall  apply  to  uses 
where  vehicles  are  operated  over  unpaved  roads. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing 
rates  shall  become  effective  as  of  August  1,  1935. 

On  motion  of  Commissioner . D.  G.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution 
was  adopted  unanimously: 

RESOLUTION  NO.  986 

WHEREAS,  Contract  for  'construction  of  Section 
C,  under  tfater  Department  specification  No.  46  by 
American  Concrete  and  Steel  Pipe  Co.  was  completed 
on  August  31,  1935;  and, 

WHEREAS ,  in  accordance  with  the  specifications 
set  forth  in  contract,  this  work  should  have  been 
completed  on  August  3,  1935;  and, 

WHEREAS  the  delay  of  28  days  in  the  completion 
of  aforesaid  contract  was  due  to  the  City  failing 
to  deliver  in  time  certain  valves  and  other  equipment 
to  the  aforesaid  contractor  for  installations  accord- 
ing to  contract; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
hereby  approves  granting  an  extension  of  28  days  to 
American  Concrete  &  Steel  Pipe  Co.  for  completion  of 
Section  C,  under  SFWD  Contract  No.  46 -Bay  Crossing 
Pipe  Line  No.  2. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  987 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  in 
Appropriation  Nof  567-101-00-Hetch  Hetchy  Power  Perma- 
nent Salaries  to  Appr*3,.No.  567-102-00-Temporary 
Salaries,  the  sum  of  $1,584.03  for  temporary  salaries 
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in  the  month  of  September,  1935  budgeted  as  permanent. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  988 


RESOLVED,  That  this  Commission  hereby  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  pass  the  necessary  resolution  or  reso- 
lutions authorizing  and  directing  the  City  Attorney 
to  commence  proceedings  in  eminent  domain  for  the 
acquisition  of  property  known  as  the  Byrnes1  Store 
Tract  and  a  small  lot  south  of  aforesaid  Byrnes  *  tract 
known  as  the  schoolhouse  lot;  aforesaid  property 
located  on  the  watershed  of  the  Crystal  Springs  Lakes 
in  San  Mateo  County, 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner J •  P.  Murphy,  the  following  resolution  was 
adapted  unanimously: 

RESOLUTION  NO.  989 

WHEREAS ,  The  City  of  South  San  Francisco  has 
requested  a  permit  to  construct  and  maintain  an  18 
inch  sanitary  sewer  over,  under  and  across  certain 
lands  hereinafter  described  of  the  City  and  County  of 
San  Franci  sco  under  the  control  of  the  San  Francisco 
Water  Department,  and  the  General  Manager  and  Chief 
Engineer  of  said  Department  has  recommended  that  such 
permission  be  granted. 

THEREFORE ,  BE  IT  RESOLVED,  That  the  City  of  South 
San  Francisco,  hereinafter  termed  the  "permittee",  be 
and  is  hereby  granted  permission  to  construct,  main- 
tain and  use  an  18inch  sanitary  sewer,  hereinafter 
termed  "structure"  within,  over  and  across  the  follow- 
ing described  lands  of  the  City  and  County  of  San  Fran- 
cisco, hereinafter  termed  the  "city",  situate  in  the 
County  of  San  Mateo,  State  of  California,  to-wit: 

That  certain  tract  of  land  designated  as  Parcel 
#26,  in  that  certain  deed  from  Spring  Valley  Water 
Company  to  the  City  and  County  of  San  Francisco 
dated  March  3,  1930  and  recorded  on  the  same  date 
in  the  office  of  the  County  Recorder  of  San 
Mateo  in  Volumne  491  of  Official  Records  at  Page 
1  et  seq. 


687 


j 


) 

( 

I 


688 


The  route  of  said  sewer  across  said  land  shall  be  as 
follows: 

A  strip  of  land  10  feet  in  width  lying  5  feet  on  each 
side  of  the  following  described  center  line : -Beginning 
at  a  point  on  the  eleventh  described  course  of  said 
Parcel  #26  as  same  is  described  in  the  above  mentioned 
deed,  said  point  being  508.66  feet  northerly  along  said 
course  from  its  southerly  end;  thence  from  said  point 
of  beginning  south  74°27*  east  4.87  feet;  thence  south 
73  41*15"  east  382  feet  to  a  point  on  the  center  line 
of  San  Bruno  Road  marked  by  Monument  No.  8  as  said 
monument  is  shown  on  a  map  entitled  -''Survey  of  a  portion 
of  the  Buri  Buri  Rancho  for  P.  S.  Her",  filed  in  Book 
S  of  Maps  at  page  79,  San  Mateo  County  records;  thence 
continuing  south  73°41*15,f  east  300  feet  more  or  less 
to  the  center  line  of  a  slough;  excepting  therefrom  that 
part  lying  within  San  Bruno  Road. 

This  permit  is  granted  subject  to  the  following  con- 
ditions and  shall  not  become  effective  until  the  receipt 
by  this  Commission  of  a  certified  copy  hereof  with  en- 
dorsement thereon  by  said  permittee,  signed  by  a  proper- 
ly authorized  officer  thereof,  accepting  this  permission 
subject  to  said  conditions: 

1.  This  grant  of  permission  does  not  constitute  a  deed 
or  grant  of  an  easement  by  the  City,  is  not  transferable 
or  assignable  without  the  approval  of  the  Public  Utili- 
ties Commission  and  is  revocable  it  any  time  at  the  will 
of  said  Commission. 

2.  The  construction,  installation,  repair  and  alteration 
of  the  permittee's  structure  shall  bo  satisfactory  to. the 
General  Manager  of  the  San  Francisco  ,/ater  Department, 
and  said  permittee  shall  notify  said  General  Manager 
before  performing  construction  work  of  any  kind  in  or 
near  the  present  Crystal  Springs  Pipe  Line  and  shall 
strictly  comply  with  all  orders  or  instructions  of  said 
General  Manager  in  connection  with  said  sewer  construct- 
ion under  said  pipe  line,  and  shall  promptly  pay  for  any 
injury  or  damage  to  said  pipe  due  in  any  way  to  the  con- 
struction of  said  sewer  under  same. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice  alter  said  structure  to  such  extent  as  may  be 
necessary. to  avoid  interference  thereof  with  any  pipe, 
pipe  line,  power  line  or  other  structure  now  or  here- 
after constructed  by  the  City,  or  with  any  operations 

of  the  City,  or  with  any  use  by  the  City  of  the  lands 
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affected  hereby;,  or,  if  so  agreed  by  the  permittee  and 
the  General  Manager  of  the  San  Francisco  Water  Department 
the  permittee  may  pay  to  the  City  the  amount  of  any  ex- 
pense to  which  the  City  may  be  put  as  a  result  of  such 
interference. 

4.  The  permittee  shall  at  all  times  keep  the  City7s 
lands  in  safe  and  sightly  condition,  so  far  as  the  same 
may  be  affected  by  the  permittee's  operations  hereunder. 

5.  Neither  the  City,  nor  any  commission,  board  or 
officer  thereof  shall  be  held  responsible  or  liable  for 
damage  to  said  structure  resulting  from  any  cause 
whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  property  or  structures,  or  injury  or 
death  to  persons,  due  directly  or  indirectly  to  the  con- 
struction, operation,  use  or  existence  of  said  structure 
within  the  Cityfs  lands,  and  shall  promptly  pay  any  just 
claim  therefor. 

7.  In  the  event  that  the  permittee  shall  fail  to  con- 
struct said  structure  within  six  (6)  months  from  and  af- 
ter the  date  hereof,  or  shall  abandon  the  use  thereof, 
or  shall  not  use  the  same  for  any  period  of  two  consec- 
utive years,  or  shall  fail,  neglect  or  refuse  to  observe 

and  comply  with  any  of  the  conditions  herein  contained, 
or  in  the  event  that  this  permission  shall  be  revoked, 
then  all  rights  of  the  permittee  hereunder  shall  forth- 
with cease  and  determine. 

8.    Should  the  permittee  fail  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  under 
the  conditions  hereof  the  Public  Utilities  Commission 
sij&ll  have  the  power  to  do  said  work  at  the  expense 
of  said  permittee,  which  expense  the  permittee  shall 
pay  on  demand. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  990 

RESOLVED,  That  this  Commission  hereby  accepts 
the  work  as  satisfactorily  completed  and  approves 
final  payment  dated  September  7,  1935,  in  amount 
$64,046*12,  payable  to  American  Concrete  and  Steel 
Pipe  Co.  under  SFWD  Contract  No.  46-Bay  Crossing  Pipe 
Line  No.  2-Section  "C". 


689 


690 


On  motion  of  Commissioner .D.  C.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution 
was  adopted  unanimously: 

RESOLUTION  NO.  991 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed  in  accordance  with 
plans  and  specifications  and  hereby  approves. final  , 
payment  dated  September  7,  1935  in  amount  34,697.63, 
payable  to  J.  J.  Tobin  under  SFWD  Contract  No.  56- 
Laying  of  12  &  16  Inch  Cast  Iron  Feeder  Mains  in 
W  section  of  City. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  992 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  hereby  approves  final  payment 
dated  September  7,  1935  in  amount  ^3, 034. 83  payable 
to  Lowrie  Paving  Co.,  under  SFJD  Contract  No.  76- 
Laying  of  6&8'i?  CI  Mains  in  area  26th.  Ave.  to  48th. 
Ave.  and  from  Fulton  to  El  Camino. 

On  motion  of  Commissioner. D.  C.  Murphy,  seconded  by 
Commissioner  J.  P.  Murphy,  the  following  resolution 
was  adopted  unanimously: 

RESOLUTION  NO.  993 

RESOLVED,  That  this  Commission  hereby  requests 
the  Controller  to  allot  from  Appropriation  No.  593- 
902-04-54-V at e r  Department  Distribution  Bond  Fund- 
Bay  Crossing  to  Appropriation  No.  5  93-902-04-1- 
the  sum  of  310,250.00  to  provide  funds  for  extras 
in  connection  with  Bay  Crossing  Pipe  Line  No.  2. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by 
Commissioner  Filmer,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  994 

RESOLVED,  That  this  Commission  hereby  requests 
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the  Controller  to  allot  from  Appropriation  No. 
593-906-00-Water  Department  Distribution  Bond  Fund 
City  Pipe  System  to  the  following  appropriation 
numbers  and  amounts: 

Appro.  No.  593-906-04-54  in  amount  01500,00 

Appro.  No.  593-906-05-54  in  amount  500*00 

Appro.  No.  593-906-06-54  in  amount  500.00 

Appro.  No.  593-906-10-54  in  amount  300.00 

Appro.  No.  593-906-13-54  in  amount  300.00 

Appro.  No.  593-906-17-54  in  amount  300.00 

Appro.  No.  593-906-24-54  in  amount  300.00 

Appro.  No.  593-906-25-54  in  amount  300.00 


Thereupon  the  meeting  adjourned  to  resume  at  the 
call  of  the  chair. 
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MIMJTES  OF  THE  NINETY  FIRST  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL-SEPTEMBER  25.  1955  at  8:50  PM 

Present:    Commissioners  L.  F.  Byington,  D.  C.  Murphy  and 
J.  P.  Murphy, 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  minutes  of  the  90th,  regular 
meeting  of  the  Commission  held  September  10,  1935  were 
approved. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J*  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO,  995 

WHEREAS „  This  Commission  entered  into  contract  with 
Eaton  and  Smith  under  Specification  SFWD  No.  73-For  The 
Laying  of  College  Hill  Pipe  Line;  and, 

4 

WHEREAS,  Eaton  and  Smith  in  their  original  bid  sub- 
mitted the name  of  S.  J.  Potter  Co.. as  subcontractor  for 
work  to  be. performed  under  items  2,  4  and  6  of  the  con- 
tract; and, 

* 

WHEREAS,  Eaton  and  Smith  inadvertently  omitted  listing 
miscellaneous  work  to  be  performed  by  aforesaid  S.  J, 
Potter  Co.  under  item  No.  19;  and, 

WHEREAS,  in  the  original  agreement  between  Eaton  and 
Smith  and  the  S.  J.  Porter  Co.,  the  miscellaneous  work  to 
be  performed  under  Item  No.  19  is  provided  for  in  addition 
to  those  under  items  2-4-6;  and, 

WHEREAS,  it  is  desirable  at  this  time  to  make  said 
miscellaneous  work  under  item  No.  19  and  to  be  performed 
by  said  S.  J.  Potter  Co.  as  part  of  contract; 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  here- 
by approves  the  inclusion  in  SFWD  Contract  No.  75-College 
Hill  Pipe  Line,  miscellaneous  work  under  Item  No.  19  to 
be  performed  by  the  S.  J.  Potter  Co.,  as  a  subcontractor 
of  Eaton  and  Smith. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  996 

WHEREAS ,  This  Commission  entered  into  contract  with 
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Eaton  &  Smith  under  Specification  SFWD  NO.  73-For  the 
Laying  of  College  Hill  Pipe  Line;  and, 

WHEREAS' ,  Eaton  & -Smith  filed  with  their  original  bid, 
a  sub-contract  with  0.  G.  &  F.  J.  Ritchie  for  the  digging 
of  ditch;  and, 

WHEREAS ,  The  aforesaid  0.  G.  &  F.  J.  Ritchie  under 
date  of  July  20,  1935  requested  Eaton  and  Smith  for  a 
release  from  the  terns  of  said  sub-contract  and  said  re- 
lease was  granted  by  Eaton  and  Smith  under  the  date  of 
July  22,  1935;  and, 

WHEREAS,  Eaton  &  Smith  subsequent      to  release  to 
0.  G.  &  F.  J.  Ritchie  purchased  a  new  ditch  digger  and  are 
performing  the  work  of  ditch  digging  with  their  own  forces; 
and, 

WHEREAS ,  Eaton  and  Smith  under  date  of  September  12, 
1935  requested  the  San  Francisco  Water  Department  to  ap- 
prove change  as  outlined; 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  here- 
by confirms  the  changes  as  above  stated. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  997 

WHEREAS,  John  Keech,  Livermore,  California  has  been 
employed  under  informal  bids  to  drill  test  holes  for  water 
prospecting  in  developing  a  well  on  the  Connolly  Ranch 
in  San  Joaquin  County;  and, 

WHEREAS ,  in  the  developing  of  the  aforesaid  well  it 
became  necessary  because  of  threatened  loss  to  work  al- 
ready done  to  wash  well  and  to  ream  and  install  casing 
in  the  amount  of  $178.00;  and, 

WHEREAS,  bids  could  not  be  asked  for  this  extra  work 
because  of  the  urgency  of  the  work  needed  to  be  done  and 
the  time  involved; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by declares  the  existence  of  an  emergency  in  consonance 
with  Ordinance  No*  9.0871  and  approves  extra  work  perform- 
ed in  amount  $178.00  for  the  drilling  of  test  holes  in  the 
developing  of  a  well  on  the  Connolly  Ranch-Hetch  Hetchy 
Water  Supply-Coast  Range  Division. 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  998 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  tie  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and  County 
to-wi  t : 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 
MAINS  IN  THE  TV/IN  PEAKS  DISTRICT, SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  W.  D.  83, 
FEDERAL  PUBLIC  Y/ORKS  DOCKET  NO.  1510-3-B10 

* 

be  and  the  same  is  hereby  awarded  to  Peter  J.  Mc  Hugh, 
he  being  the  lowest  regular  and  responsible  bidder  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item   Estimated  Quantities,  Unit  Price          Total  Amount 
No,     Description  of  Item  for  Item  

1  Excavation  and  backfill  for.6?f  and  8"  pipe 
trench  IT7  wide  by  36"  deep,  18,270  lin. 
ft*  at  Sixty  seven  cents  ($0.67)  per  lin. 

ft.  $12,240.90 

2  Additional  excavation  and  backfill;  290 
cubic  yards  at  One  dollar  fifty  cents 

($1.50)  per  cubic  yard  435.00 

3  Additional  pavement  removal  and  replacement; 
650  sq.  ft*  at  Twenty  eight  cents  ($0.28) 

per  sq.  ft.  182.00 

4  Installing  of  pipe: 

(a)  14,260  lin.  ft.  of  six  (6)  inch  bell  and 
spigot  cast  iron  pipe  at  Fifteen  cents 

($0.15)  per  linear  foot  2,139.00 

(b)  4,010  lin.  ft.  of  eight  (8)  inch  bell  and 
spigot  cast  iron  pipe  at  Seventeen  cents 

($0.17)  per  linear  foot.  681.70 

5  Installing  of  fittings,  gate  valves,  etc., 
18,470  pounds  at  one  and  a  half  cents 

($0,015)  per  pound  277.05 

6  Making  joints-bell  and  spigot-2,450 -lin. ft . 

at  Twenty  cents  ($0.20)  per  lin.  ft.  490.00 
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7   Re pavement,  25,880  square  feet  at  Twenty  two 

and  a  half  cents  ($0,225)  per  sq.  ft.  5.825.00 

Total  amount  of  Bid  $  22,268.65 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is. to  be  borne  from  funds  of  the 
Water  Distribution  Bonds,  1933. 

On  motion  of  Commission  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  999 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  , 
the  provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit: 


FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 
MAINS  IN  THE  UNIVERSITY  MOUND  DISTRICT-SAN  FRAN- 
CISCO WATER  DEPARTMENT  SPECIFICATION  W.  D.  82, 
FEDERAL  PUBLIC  WORKS  DOCKET  NO.  1510-3-B9, 

be  and  the  same  is  hereby  awarded  to  Lowrie  Paving  Co., 
they  being  the  lowest  regular  and  responsible  bidders 
for  said  work  at  the  following  unit  prices  for  the  esti- 
mated quantities  stated: 

Item     Description  of  Item,  Estimated  Quantities    Total  Amt 
No.     Unit  Price  for  Item 

1  Excavation  and  backfill  for  6", and  8"  pipe 
trench  17"  wide  by  36,?  deep-25,590  lin.  ft. 

at  Twenty-five  cents  ($0.25)  per  linear  ft.  $  6,397.50 

2  Additional  excavation  and  backfill;  400 
cubic  yards  at  Fifty  cents  ($0.50)  per 

cubic  yard  200. OC 

3  Additional -pavement  removal  and  replacement; 
880  sq.  ft.  at  Thirty  cents  ($0.30)  per 

square  foot  264. OC 

4  Installing  of  pipe: 

(a)  22,980  lin.  ft  of  six  (6)  inch  bell -and 
spigot  cast  iron  pipe  at  Seven  cents  ($0.07) 
per  linear  foot  1,608.6C 
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(b)  2,610  lin.  ft.  of  eight  (8)  inch  bell 

and -spigot  cast  iron  pipe  at  Eight  cents 

($0.08)  per  linear  foot  208.80 

5  Installing  of  fittings,  gate  valves,  etc., 

28,540  pounds  at  Two  cents  ($0.02)  per  lb.  570.80 

6  Making  joints-bell  and  spigot,  3,310  lin.  ft. 

at  Thirty  cents  ($0,30)  per  linear  foot  993,00 

7  Repavement,  35,060  square  feet  at  Twenty  six 

cents  ($0.26)  per  square  foot  9.115460 

Total  amount  of  bid  $  19,358.30 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is. to  be -borne  from  funds  of  the 
Water  Distribution  Bonds,  1933. 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Marphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1000 

> 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and  County 
to-wit: 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 
MAINS  IN  COTTER  STREET  FROM  ALEMANY  TO  CAYUGA 
AND  IN  CAYUGA  FROM  THERESA  TO  SANTA  ROSA 
STREETS,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION NO.  V©  87 

be  and  the  same  is  hereby  awarded  to  Lowrie  Paving  Co., 
they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item   Description  of  Item,  Estimated  Quantities,  Total  Amt 
No.    Unit  Price  (  for  Item 

1    Excavation  and  backfill  for  6". and  8"  pipe, 
trench  IT'  wide  by  36"  deep;  1,275  lineal 
feet  at  Thirty  cents  ($0.30)  per  linear  foot    $  382.50 
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2  Additional  excavation  and  backfill;  20  ■ 

cu.  yds.  at  Ninety  cents  ($0.90)  per  cu.  yd.  $  18.00 

3  Additional  pavement  removal  and  replacement  ; 

25  sq.  ft.  at  Thirty  cents ($0.30)  per  sq.ft.  7.50 


4  Installing  of  Pipe: 

(a)  395  lin.  ft  of  six  (6)  inch  bolted  type 
cast  iron  pipe  at  Eight  cents  ($0.08)  per 

linear  foot  31.60 

(b)  880  lin.  feet  of  eight  (8)  inch  bolted 
type  cast  iron  pipe  at  Ten  cents  ($0.10) 

per  linear  foot  88.00 

5  Installing  of  fittings,  gate  valves,  etc., 

1,600  pounds  at  Two  cents  ($0.02)  per  pound  32.00 

6  Making  joints-for  6n  and  8"  CI  Pipe;  190 
bolted  joints  at  Twenty  c  ents  (<^0#20)  per 

joint  38.00 


Making  joints-for  pipe  and  fittings;  30 

lineal  feet  bell  and  spigot  joints  at  One 

dollar  ($1.00)  per  linear  foot  30.00 


8    Repavement,  75  square  feet  at  Forty  cents 
($0.40)  per  square  foot 


30.00 


9    Pipe  and  Service  Connections:  Work  to  be  done 

by  the  San  Francisco  Water  Department- Lump  sum  400.00 

Total  amount  of  Bid  $1,057.60 


And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of -this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-997-00. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1001 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  an  additional  allotment  from  the  un- 
alloted  balance  in  Appropriation. No .  565-200-00-Munici- 
pal  Railway-Contractual  Services,  the  sum  of  $3,000.00 
to  increase  allotment  for  first  quarter  due  to  non-re- 
curring purchases  made  during  this  period. 
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On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1002 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  of 
Appropriation  No.  593-906-00-Water  Department  Distri- 
bution Bonds-Extensions  to  Pipe  System  to  Appropriation 
No,  593-906-i8-the  sum  of  $3,145.75  to  provide  for  ex- 
penditures in  excess  of  original  estimate. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1003 

RESOLVED,  That  the  Public  Utilities  Commission  re- 
quest the  Controller  to  make  allotments  from  reserves 
now  set  up  to  the  following  Appropriations  in  the  amounts 
shown : 

Appropriation  593-906-99-Materials  and  Supplies  the  sum 
of  $98,406.20  to  provide  for  the  purchase  of  6"  and  8" 
pipe. 

Appropriation  No.  593-903-06-Crystal  Springs-University 
Mound  Pipe  Line,  gate  valves  and  venturi  meters,  the  sum 
of  $30,500.00  to -provide  for  these  purchases. 
Appropriation  No.  593-902-06-Bay  Crossing  Housing  over 
pipe  the  sum  of  $52,125.00  to  provide  for  the  estimated 
contract  cost  of  the  pipe  housing. 

Appropriation  593-906-00-Extensions  to  Pipe  System,  un- 
allocated balance  the  sum  of  $14,833.31  to  be  alloted  to 
Appropriation  593-906-90,  undistributed  general  charges. 

RESOLVED.    Further  that  this  Commission  request  the  Con- 
troller to  allot  from  Appropriation  593-901-00-UnallO- 
cated  balance,  the  following  amounts  in  the  Appropriation 
shown : 

To  Appropriation  593^902-01-51  Bay  Crossing  Pipe  Line 
Extras  the  sum  of  $5,000.00 

To  Appropriation  593-902-01-54-Bay  Crossing  Pipe  Line-En- 
gineering and  contingencies  the  sum  of  $5,000.00 
To  appropriation  593-902-05-Pump  station  at  Irvington  the 
sum  of  $50,000.00. 

To  appropriation  593-904-09-University  Mound  Reserve ir- 
Gate  valves  $25,000.00. 

To  appropriation  593-905-01 -Sunset  Reser\o  ir-Excavation 
and  Embankments,  the  sum  of  $132,700.00. 
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To  appropriation  593-906-17-Extension  to  Pipe  System, 

6?t  and  8"  Pipe  the  sum  of  $36,000,00 

To  appropriation  593-906-24-Extension  to  Pipe  System, 

6,f  and  85T  pipe  the  sum  of  $41,065.00 

To  appropriation. 593-906-10-Extension  to  Pipe  System, 

12<f  and  16n  Pipe,  the  sum  of  $53,920.00 

To  appropriation  593-901-01-General  Undistributed  Costs- 

P.  W.  A.  Projects,  $4,000.00 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1004 


RESOLVED,  That  this  Commission  request  the  Con- 
troller to  allot  appropriations  for    Additions  and  Better- 
ments in  the  1935-1936  Budget  as  follows: 
Appro.  No. 

566-924-00-Services  &  Meters 
566-950-00-College  Hill  Fence 
566-950-00-       "       »       "  -Engr.&Contngcs. 
566-951 -00-Uni.Mnd.Res.  Fence 
566-951-14      »         "  " 
566-952-00-Lombard  Res. Fence 
566-952-14      "         "  " 
566-953-00-Bosworth  St. Lot  Fence 
566-953-14      "         »'  " 
566-954-00-Retng  .Wall  -Un  .Mnd .Res . 
566-954-14      ?f         "  " 
566-955-00-Chlorinators  for  Reservoirs 
566-955-14      ??  "  "  " 

566-956-00-College  Hill  Ammonia  Pint 
566-956-14      "         "  "  " 

566-956-00-Vtetter  Tank-46th.  &  Anza 
566-956-14      ??         5?  " 
566-956-00-Water  Tank-Mc  Kinnon  Ave. 
566-956-14      ?f         ,f  " 
566-959-00-Boom  Log-San  Andres 
566-960-00-Garage  Extension 
566-960-14      ?f  " 
566-942-00-Pilarcitos  Aqueduct 
566-942-14      f?  » 
566-961-00-H.H.Pipe  Connection 
566-961-14      "    »  " 
566-962-00-Ala.Pipe  Pulgas  Pump  Conntn. 
566-962-14    "      "  "  »'  " 

566-963-00-Relocate  pipe  in  Highway 
566-963-14        "  ,7        "  " 

566-964-00-Sanitary  Strcts-Ala.  Creek 
566-964-14        "  "  »  » 

566-965-00-Calaveras  Chlorinating  Pint 
566-965-14        "  "  » 


$50,000*00 
3,460*00 
.380.00 
4,900.00 
; 540 .00 
1,450.00 
150.00 
630.00 
70.00 
645*00 
.  75.00 
5,000*00 
1,000.00 
600*00 
50*00 
900.00 
100.00 
900.00 
100.00 
,800.00 
1,150.00 
150.00 
15,000.00 
1,500.00 
2,700.00 
300.00 
4,500*00 
.500.00 
9,000.00 
1,000.00 
4,500*00 
.500.00 
5,000.00 
1,000.00 
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Appro  ._,No. 

566-966-00-Calaveras  Outlet  Screens  9,000.00 

566-966-14       "               "           "    Engr .&Contngcs  1,000.00 

566-967-00-Salvage  Plsntn  Well  Eqpt  3,600*00 

566-967-14        "             »        "         "                tf  .400.00 

566-968-00-Fnc  &  Rdwy-Pulgas  Outfall  2,700.00 

566-968-14    "           ,?         "           ,f                  "  300.00 

On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 


RESOLUTION  NO.  1005 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  allotment  from  the  unalloted  balance 
of  Appropriation  No.  566-300-00-Water  Department -Mate rials 
and  Supplies  the  sum  of  $10,000.00  to  provide  for  purchases 
made  to  cover  requirements  beyond  period  for  which  origi- 
nal allotment  was  made. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 


RESOLUTION  NO.  1006 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  of  Ap- 
propriation No,  565-913-00-Municipal  Railway  Depreciation 
Reserve  to  Appropriation  No.  565-913-18 -the  sum  of 
$4,335.45  to  set  up  replacement  Job.  No.  1241 -Rail way 
crossing  of  Municipal  Railway  on  Potrero  Avenue  with  spur 
track  of  Western  Pacific  Railway  Co.  at  Alameda  Street. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 


RESOLUTION  NO.  1007 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  an  additional  allotment  from  the  un- 
alloted balance  of  Appropriation  No.  566-102-00-San  Fran- 
cisco Water  Department-Temporary  Salaries  the  sum  of 
$2,500.00  to  provide  additional  allotment  necessary  for 
temporary  salaries  during  vacation  period. 
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On  motion  of  Commissioner  D.  C.  Murphy,  seconded  by  Com- 
missioner J.  P.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1008 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified,  and 
requests  the  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco  to  adopt  the  following  resolution 
authorizing  acceptance  of  deeds: 

RESOLVED,  That  the  City  and  County  of  San  Francisco  . 
purchase  from  William  Mc  Kay  Lot  3,  Assessor's  Block  2110, 
situated  in  the  City  and  County  of  San  Francisco,  State  of 
California,  required  for  Sunset  Reservoir,  and  the  City 
Attorney  is  hereby  authorized  to  accept  a  deed  to  said 
property  free  and  clear  of  all  liens  and  encumbrances, 
and  upon  the  acceptance  of  said  deed  the  sum  of  $300.00 
is  hereby  authorized  and  directed  to  be  paid  for  said 
land  from  Appropriation  No. 593-905-05-57 . 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1009 

RESOLVED,  That  E.  G.  Cahill,  Manager  of  Utilities 
be  and  he  hereby  is  authorized  and  directed,  for  and  on 
behalf  of  this  Commission  to  sign  application  or  appli- 
cations for  work  to  be  done  at  San  Francisco  Airport 
under  the  Works  Progress  Administration. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1010 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  appropriations  for  Additions  and 
Betterments  as  follows: 

From  Appro*  566-944-06-Water  Department-Sunol  Pipe 
System  to  Appro.  566-944-06-14-Engineering  the  sum  of 
$500.00  to  provide  for  engineering  expense. 

From  Appro.  566-936-00-Re serve  for  Contingencies  to  Appro. 
566-969-14-Alameda  Outfall  Engineering  and  Contingencies 
the  sum  of  $1,250.00. 
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From  Appro.  566-911-OO-Water  Department  Unallocated. to 
Appro.  566-970-14-Engineering  for  Extensions  to  12",  16,f 
and  36,?  Mains  in  amount  $2,000.00. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1011 

RESOLVED,  That  in  conformity  with  the  report  of  the 
National  Park  Service,  the  Public  Utilities  Commission  of 
the  City  and . County  of  San, Francisco  consents  to  the  use 
of  $6,000.00,  more  or  less,  part  of  the  1935  payment  of 
$250,000.00  to  the  Federal  Government  for  the  purpose  of 
buying  160, acres,  more, or  less  of  Mc  Swain  Meadows  near 
White  Wolf,  California,  which  is  now  owned  by  Timothy 
Carlon  of  Snelling,  California;  this  action  of  the  Public 
Utilities  Commission  to  be  concurred  in  by  the  Federal 
Government  • 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1012 

WHEREAS,  on  the  14th.  day  of  June,  1935  in  the 
Municipal -Court  of  the  City  and  County  of  San  Francisco 
Action  No.  77954  thereof,  wherein  John  Caselli  was  plain- 
tiff and  the  City  and  County  of  San  Francisco,  a  munici- 
pal corporation  was  defendant,  a  trial  was  duly  had  and 
a  verdict  rendered  in  favor  of  John  Caselli,  plaintiff, 
and  against  the  defendant,  City  and  County  of  San  Fran- 
cisco a  municipal  corporation,  in  the  following  amounts: 

For  expenses,  incurred  by. said  plaintiff . for 
medical  bills,  hospitalization,  nursing,  etc.,  for 
treatment  due  to  injuries  received  by  John  J.  Caselli 
and  Joel  J.  Caselli,  minors  on  September  27,  1934, 
when  a  municipal  railway  street  car  struck  an  auto- 
mobile in  which  said  minors  were  occupants  at  the  - 
intersection  of  Balboa  Street  and  40th.  Ave.  $500.00 

Court  Costs  115.75 

Interest  on  said  judgment   8.75 

$624.50 

NOW,  THEREFORE,  3E  IT  RESOLVED  by  this  Commission 
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that  the  .controller  of  the.  City  and  County  of  San  Fran- 
cisco be,  and  he  is  hereby,  authorized  to  issue  a  warrant 
drawn  upon  the  treasurer  of  the  City  and  County  of 
San  Francisco  in  the  sum  of  0624,50  payable  to  John 
Caselli,  plaintiff  above  named. 

On  motion  of  Commissioner  J.  ?.  Murphy,  seconded  by  Com- 
missioner D.  C.  Murphy,  the  following  resolution  was 
adopted  unanimously: 


RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  allotment  from  Appropriation  No. 
594-903-00-1933-Hetch  He tchy, Dam  Bonds  to  Appropriation 
No.  594-903-01  the  sum  of  $5,000.00  to  provide  for 
purchase  of  42"  outlet  pipes  to  be  installed  under  item 
No. -71-Contract  No.  HBVS  149 -Enlargement  of  O'Shaughnessy 
Dam. 


Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 


RESOLUTION  NO.  1013 
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MINUTES  OP  ADJOURNED  MEETING  OP  THE  PUBLIC 
UTILITIES , COMMISSION  IN  ROOM  282-CITY  HALL 
OCTOBER  7.  1935  at  8:00  P.  M.  


Present:    Commissioners  L.  P.  Byington,  Geo.  Pilmer  and 
J.  H.  Mc  Callum. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum  the  following  were  approved  for  payment 

v  (a)  Contract  payment  dated  October  4,  1935,  HHWS  Contract 
No,  149 -Enlargement  of  O'Shaughnessy  Dam,  payable  to 
Transbay  Construction  Co.  in  amount  $38,508.11. 

(b)  Contract  payment  dated  October  1,  1935,  HHWS  Contract 
No.  152-Construction  of  Moccasin  Cottages,  payable  to 
S.  C.  Giles  in  amount  $1,881.75. 

(c)  Contract  payment  dated. October  1,  1935,  HHWS  Contract 
No.  151-Tunnel  No.  1-B,  payable  to  Kemper  Construction 
Co.  in  amount  $7,597.80. 

(d)  Contract  payment  dated  October  4,  1935,  Airport  Con- 
tract No.  34-Airport  Pill,  payable  to  Piombo  Bros.  Co. 
in  amount  $30,699.00. 

(e)  Contract  payment  dated  October  4,  1935-SPWD  Contract 
No.  46-Sec.  HA&B",  payable  to  Western  Pipe  &  Steel  Co. 
in  amount  $24,711.78-Bay  Crossing  Pipe  Line  No.  2. 

(f )  Contract  payment  dated  October  4,  1935-SPWD  Contract 
No.  53-Submarine  Sections  Bay  Crossing, Pipe  Line,  pay- 
able to  Pac.  Bridge  Co.  in  amount  $119,293.43. 

(g)  Contract  payment  dated  October  3,  1935-SPWD  Contract 
No.  73-College  Hill  Pipe  Line,  payable  to  Eaton  & 
Smith  in  amount  $35,057.11. 

(h)  Contract  payment  dated  October  3,  1935-SPWD  Contract 
No.  57-Laying  12&16"  CI  Mains  in  easterly  section  of 
City,  payable  to  W.  J.  Tobin  in  amount  $12,668.30. 

(i)  Contract  payment  dated  October  3,  1935,  SFWD  Contract 
No.  74-Crystal  Springs  Pipe  Line  Tunnels -payable  to 
Barrett  &  Hilp  in  amount  $13,356.00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1014 

WHEREAS ,  This  Commission  through  Resolution  No.  792 
adopted  April  22,  1935  awarded  contract  for  the  build- 
ing of  the  Moccasin  Cottages  to  S.  C.  Giles;  and, 

WHEREAS ,  for  a  period  of  seven  weeks  during  the 
months  of  May  and  June,  1935,  contractor  was  forced  to 
suspend  operations  due  to  strike  conditions  in  the  lum- 
ber industry  rendering  it  impossible  to  procure 
materials;  and, 

WHEREAS,  Because  of  aforesaid  delay,  contractor 
will  now  need  thirty  days  in  which  to  finish  work: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the, foregoing  causes  of  delay  in  the  prosecution 
of  contract,  hereby  grants  an  extension  of  thirty  days 
in  which  to  complete  HHWS  Contract  No.  152-Construction 
of  Moccasin  South  Cottages,  S.  C.  Giles,  contractor. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1015 

WHEREAS,  This  Commission  through  Resolution  No. 
850  adopted  June  10,  1935  awarded  contract  to  M.  J. 
Lynch  for  Relocating  a  Portion  of  the  Alameda  Pipe  Line 
in  San  Mateo;  and, 

WHEREAS,  Work  under  contract  involved  relocating 
a  section  of  pipe  on  a  bridge  which  was  being  widened 
by  the  State  Highway  Department,  necessitating  the  work 
of  the  Water  Department  to  be  done  in  conjunction  with 
the  work  of  the  said  Highway  Department;  and 

WHEREAS,  work  for, Water  Department  was  completed 
in  a  period  of  52  days,  an  excess  of  12  days  over  that 
provided  for  in  contract;  and, 

WHEREAS ,  the  additional  time  consumed  by  contract- 
or for  Water  Department  v/as  due  to  rate  of  progress  by 
forces  of  the  State  Highway  Department; 
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THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
in  view  of  the  foregoing  unavoidable  delay  hereby 
grants  an  extension  of  12  days  in  which  to  complete 
SFWD  Contract  No.  78-Relocation  of  Alameda  Pipe  Line  in 
San  Mateo. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commis- 
sioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1016 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  additional  allotment  from  the  un- 
alloted  balance  in  Appropriation  No.  566-102-00-Water 
Department  Temporary  Salaries  the  sum  of  $3,000.00 
to  provide  for  vacation  and  sick  leaves. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1017 

RESOLVED,  That  this  Commission  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  567-101-00- 
Hetch  Hetchy  Power  Permanent  Salaries  to  Appropriation 
No.  567-102-00-Temporary  Salaries  the  sum  of  $413.28 
to  provide  for  temporary  salaries  budgeted  as  perma- 
nent. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commis- 
sioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1018 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  of 
Appropriation  No.  565-913-00-Municipal  Railway  Depre- 
ciation Reserve  to  Appropriation  No.  565-913-44  the  sum 
of  $700.00  to  provide  for  replacement  of  one  Standard 
Johnson  Coin  Counting  and  Wrapping  Machine. 

On  motion  of .Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  v/as  adopted  un- 
animously: 

RESOLUTION  NO.  1019 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  Alloted  Balance  of  Appro- 
priation No.  565-300-00-Municipal  Railway  Materials  and 
Supplies  to  Appropriation  No.  565-400-00-Equipment  the 
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sum  of  $500,00  to  provide  for  necessary  purchases  of 
equipment  for  balance  of  fiscal  year. 

On  motion. of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1020 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  the  unallocated  balance  of  Appro- 
priation No.  567-913-00-Hetch  Hetchy  ^qwer  Depreciation 
Reserve  to  Appropriation  No,  567-913-€i0-the  sum  of  $250.00 
to  provide  for  cost  of  replacing  field  coils  at  Early  Intake 
Power  House. 

On  motion. of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1021 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution: 

* 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  San  Mateo  County  Title  Company,  five  right 
of  way  parcels  through  Brisbane  Acres,  San  Mateo  County 
California,  required  for  Crystal  Springs  Pipe  Line  No.  2 
and  connecting  tunnels,  and  the  City  Attorney  is  hereby 
authorized  to  accept  a  deed  to  said  parcels  free  and  clear 
of  all  liens  and  encumbrances,  and  upon  the  acceptance  of 
said  deed  the  sum  of  $575.00  is  hereby  authorized  and 
directed  to  be  paid  for  said  parcels  from  the  money  on  de- 
posit .with  the  County  Clerk  of  San  Mateo  County,  Superior 
Court,  Action  No.  24593. 

On  motion,  of  Commissioner  FUmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1022 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Fran- 
cisco to  adopt  the  following  resolution: 

RESOLVED,  That  the  City  and  County  of .San  Francisco 
purchase  from  L.  R.  Jackson  et  ux. ,  Lot  6F,  Block  2107, 
situated  in  the  City  and  County  of  San  Francisco,  State  of 
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California, required  for  Sunset  Reservoir  and  the  City  At- 
torney is  hereby  authorized  to  accept  a  deed  to  said  pro- 
perty free  and  clear  of  all  liens  and  encumbrances,  and 
upon  the  acceptance  of  said  deed  the  sum  of  $1,300.00 
is  hereby  authorized  and  directed  to  be  paid  for  said  land 
from  Appropriation  No.  593-905-05-57. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1023 

WHEREAS ,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands. under  the  control  of  the  San  Francisco 
Water  Department,  as  hereinafter  set  forth: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Fran- 
cisco does  approve  the  terms  and  conditions  of  the  said 
leases  and  authorizes  the  execution  of  same  as  follows: 

B.  BAICCHI  Two  Parcels-(a)  Portion  of  the  Vallejo's  Mill 
Tract  near  Niles  and  (b)  Certain  island  adjoining  (a)  In 
Alameda  Creek  and  bounded  on  the  south  by  County  Road  No. 
247;  entire  property  containing  13  acres,  more  or  less  for 
a  period  of  one  year  from  October  1,  1935  at  a  cash  rental 
of  $148.75. 

W.  B.  ALLEN  That  certain  2  acre  tract  situated  in  the  NW 
quarter  of  the  NW  quarter  of  Sec.  18,  T.5SR2W,  MDB&M 
surrounding  the  lessee Ts  club  house;  together  with  the  land 
on  which  the  lessee1 s  garage  is  located  near  the  northwest 
line  of  the  Dumbarton  Bridge  Road.    This  lease  shall  be  for 
recreation  purposes  only  on  a  month  to  month  basis  begin- 
ning February  1,  1935  at  a  yearly  cash  rental  of  $25.00 
payable  yearly  in  advance. 

On  motion, of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1024 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution. 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  San  Mateo  Union  High  School  District,  San 
Mateo  County,  a  right  of  way  easement  over  that  certain 
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13.048  acre  tract  of  land  situated  in  the  County  of  San 
Mateo,  State  of  California,  described  in  deed  recorded 
February  3,  1927  in, Book  275,  page  250,  Official  Records 
of  San  Mateo  County,  required  for  Crystal  Springs  Pipe 
Line  No.  2;  and  the  City  Attorney  is  hereby  authorized  to 
accept  a  deed  to. said  easement  free  and  clear  of  all  liens 
and  encumbrances,  and  upon  the  acceptance  of  said  deed  the 
sum  of  $1,308.00  is  hereby  authorized  and  directed  to  be 
paid  for  said  easement  from  the  money  on  deposit  with  the 
County  Clerk  of  San  Mateo  County,  Superior  Court  Action 
No.  24781. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1025 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  adopt  the  following  resolution: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  Henrick  Henricksen  a  right  of  my  easement 
across. a  portion  of  Lot  10  of  Brisbane  Acres,  San  Mateo 
bounty,  California,  required  for  Crystal  Springs  Pipe  Line 
No.  2,  and  the  City  Attorney  is  hereby  authorized  to  accept 
a  deed  to  said  parcel  free  and  clear  of  all  liens  and 
encumbrances  and  upon  the  acceptance  of  said  deed  the  sum 
of  $40.00  is  hereby  authorized  and  directed  to  be  paid  for 
said  parcel  from  Appropriation  No.  93-903-05-57. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1026 

RESOLVED  That  this  Commission  requests  the  Controller 
to  transfer  from  the  unallocated  balance  of  Appropriation 
No.  592-235-1  1932  Hetch  Hetchy  Bond  Fund  to  Appropriation 
No.  592-290-00-Moccasin  Diversion  Works  the  sum  of 
$187,550.00  and  from  Appropriation  No.  592-290-00-Moccasin 
Diversion  Works  to  the  appropriations  and  amounts  as  listed: 

Appr.  592-290-04-0-Field  Engr,  &  Inspection  $12,000.00 

-2  Office  Engr,  &  Supervision  6,000.00 

-3  Misc.  Engineering  Costs  1,000.00 

05-1  Legal  &  Administrative  costs  4,000.00 

-2  Other  overhead  costs  1,000*00 

06      Interest  during  construction  5,000.00 
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On  motion. of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Pilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1027 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  allot  appropriations  for  1935-1936  for  the  quarter  end- 
ing December  31,  1935  as  follows: 

566-102-00-Water  Dept .Temporary  Salaries  $  8,000.00 

566-103-00-Water  Dept.Wages  60,000.00 
566-300-00-Water  Dept .Materials  &  Supplies  30,000.00 

On  motion. of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1028 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  allot  appropriations  for  1935-1936  for  the  quarter  end- 
ing December  31,  1935  as  follows: 

564-102-00-Airport  Temporary  Salaries  $  5,100.00 

564-103-00-Airport  Wages  600*00 

564-  300-00-Airport  Materials  &  Supplies  977.00 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1029 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  transfer  from  the  unalloted  balance  of  Appropriation  No, 

565-  913-00-Municipal  Railway  Depreciation  Reserve  to  Appro- 
priation No.  565-913-47  the  sum  of  $18,720.00  to  provide  for 
replacement  Job  No.  1244-Reconstruction  of  Storage  Yard  at 
17th.  St.  Barn. 

BE  IT  FURTHER  RESOLVED,  That  Controller  is  requested  to 
transfer  from  Appropriation  No.  565-913-00-Municipal  Railway 
Depreciation  Reserve  to  Appropriation  No.  565-913-39-the 
sum  of  $86,714,00  to  set  up  replacement  Job.  No.  1236-Re- 
construction  of  Union  Street  Line  Franklin  to  Webster  and 
Fillmore  to  Steiner  Streets. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1030 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  from  Appropriation  No.  563-509-01-Capital 
Expenditures-Street  and  Public  Building  Lighting  in  the 
amount  $20,000.00 
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On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1051 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  additional  allotment  from  Appropriation 
No.  566-103-00-Water  Department-Wages  the  sum  of -$4, 000. 00 
to  provide  for  vacation  relief  and  seasonal  work. 

* 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1052 

RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  final  payment  in  amount 
$1,930. 07, payable  to  M.  J.  Lynch  under  SFWD  Contract  No. 
78-Relocating  Portion  of  the  Alameda  Pipe  Line  in  San  Mateo 
County. 

On  motion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1035 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  from  Appropriation  No.  595-901 -00-un- 
allocated  balance,  the  sum  of  $5,000.00  to  Appropriation 
No.  595-903-04-Crystal  Springs  University  Mound  Pipe  Line 
Contract. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1054 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  allot  from  Reserve  now  set  up  in  Appropria- 
tion No.  595-906-99-San  Francisco  Water  Department 
Materials  and  Supplies  the  sum  of  $50,955.80. 

On  motion. of  Commissioner  Filmer, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1055 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  requests 
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the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  adopt  the  following  resolution: 

* 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  Gust  Rinos  and  Arthur  Annis  a  right  of  way 
easement  across  Lots  28  and  29  of  Brisbane  Acres,  San 
Mateo  County,  California,  required  for  Crystal  Springs  Pipe 
Line  No.  2,  and  the  City  Attorney  is  hereby  authorized  to 
accept  a  deed  to. said  parcel  free  and  clear  of  all  liens 
and  encumbrances,  and  upon  the  acceptance  of  said  deed  the 
sum  of  $796.00  is  hereby  authorized  and  directed  to  be  paid 
for  said  parcel  from  Appropriation  No,  93-903-05-57. 

The  above  amount  includes  damages  in  full  to  the  im- 
provements now. wholly  or  partially  located  on  the  above 
described  land,  said  improvements  to  be  relocated  by  the 
grantors  within  thirty  (30)  days  after  recordation  of  the 
deed  to  the  City  and  County  of  San  Francisco. 

Onmotion  of  Commissioner  Mc  Callum, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1036 

RESOLVED,  That  this  Commission  requests  the  Control- 
ler to  transfer  from  the  unalloted  balance  of  Appropriation 
No.  565-913-00-Munlcipal  Railway  Depreciation  Reserve 
to  Appropriation  No.  565-913-48  the  sum  of  $24,801.00  to 
set  up  replacement  Job.  No.  1245-Reconstruction  of  tracks 
on  Geary  Street,  east  of  Powell. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1037 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  such  transfer  of  Utilities1  funds  as 
are  necessary  to  meet  P.  W.  A.  requirements  in  connection 
with  construction  of  utility  projects  on  which  forty  five 
percent  (45^)  grant  is  to  be  made  by  the  Federal  Emergency 
Administration  of  Public  Works. 

4 

On  motion. of  Commissioner  Filmer, seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1038 

WHEREAS ,  The  Chronicle  Publishing  Co.,  5th.  &  Mission 
Streets,  San  Francisco,  California  has  filed  claim  in 
amount  $32.70  against  the  San  Francisco  Water  Department 
for  damage  to  newsprint;  and, 
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Vi/HEREAS ,  investigation  discloses  that  a  half  inch 
lead  connection  breaking  at  the  main  permitted  water  to 
enter  through  the  area  wall  of  claimants  newsprint  storage 
room  rendering  unusable  1842  pounds  of  paper;  and, 

WHEREAS,  damage  sustained  was  in  no  manner  caused  by 
any  fault  or  negligence  on  the  part  of  claimant  and  N.  A. 
Eckart,  General  Manager  and  Chief  Engineer  of  the  San  Fran- 
cisco Water  Department  has  recommended  payment  of  claim; 

THEREFORE,  B^  IT  RESOLVED,  That  claim  of  the  Chronicle 
Publishing  Co,  as  set  forth  in  the  foregoing  is  hereby 
approved  for  payment  in  amount  $32.70. 

On  motion. of  Commissioner  Mc  Callum, seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1039 

RESOLVED,  That  the  judgment  in  the  sum  of  $3,452.45 
plus  $116.80  costs  in  the  case  of  Butler  vs  City  and  County 
of  San  Francisco  and  the  bill  of  E.  J.  Donovan  in  the  sum 
of  $105.90  for  preparation  of  daily  transcript  be  and  each 
is  hereby  ordered  approved  and  paid. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1040. 

RESOLVED,  That  the  bill  of  E.  J.  Donovan,  in  the  sum 
of  $255.30  for  preparation  of  transcript  in  case  of  Mar- 
garet Kuhn  vs  City  and  County  of  San  Francisco  be  and  the 
same  is  hereby  ordered  paid. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1041 

WHEREAS,  Mrs,,  Madeline  Nagy.was,  on  the  29th.  day  of 
August  1935  struck  by  an  "L"  car,  Municipal  Railway  on 
Market  and  Seventh  Streets  and  received  the  following 
injuries: 

A  concussion  of  the  brain*  caused  by  a  blow  in  the 
occlptal  region  on  the  back  of  her  head;  sprain  of  the 
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back  and  muscles  in  the  region  of  the  lumbar  vertebrae;  and 

WHEREAS,  Mrs.  Nagy  was  employed  as  a  maid  at  the  Uni- 
versity of  California  Hospital  and  was  receiving  a  salary 
of  $70.00  per  month;  she  was  prevented  from  following 
said  occupation  for  a  period  of  two  months  and  was  con- 
fined in,Mary?s.Help  Hospital  for  five  days  and  her 
hospital,  X-rRay,  laboratory  and  medicine  bills  amounted  to 
$43.18;  and, 

WHEREAS ,  The  City  and  County  of  San  Francisco  has  no 
witnesses  to  the  happening  of  said  accident,  and  Mrs.  Nagy 
has  entered  into  a  tentative  settlement  with  Mr.  Thomas 
B.  Johnson,  Claims .Ad juster  of  the  Municipal  Railway,  in 
the  sum  of  $250.00,  and  the  City  Attorney  advises  this 
Commission  that  said  sum  is  a  reasonable,  just  and  proper 
sum  to  be  paid  as  compromise  and  for  full  release  and 
discharge  of  any  and  all  liability  on  the  part  of  the  City 
and  County  of  San  Francisco. 

NOW,  THEREFORE  3E  IT  RESOLVED ,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  to  fully  compromise  and 
settle  all  the  claims  of  Mrs.  Nagy  by  the  payment  of  the 
sum  of  $250.00. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1042 

WHEREAS,  Mrs.  Georgia  Saunders  was,  on  August  5,  1934 
injured  while  attempting  to  board  a  Municipal  bus  at  Ninth 
Avenue  and  Irving  Street;  said  injuries  being  occasioned 
when  the  bus  driver  stopped  on  the  street  at  an  improper 
place  for  the  loading  of  passengers;  and, 

✓ 

WHEREAS,  Mrs.  Saunders  was  forcibly  thrown  to  the 
pavement  by  stepping  into  a  hole  in  said  street  at  the  time 
of  attempting  to  board  said  bus  and  was  by  reason  thereof 
severely  injured,  in  that  she  suffered  from, strain  of  the 
sacro  illiac  region  and  muscles  of  her  back,  painful 
abrasions  and  bruises  of  her  left  knee  cap  and  a  fracture 
of  two  transfer  processes  of  the  fifth, lumbar  vertebra 
andsevere  sprain  of  both  of  her  ankles,  and  as  a  result 
thereof  she  has  been  confined  to  her  bed  since  said  time; 
and, 

WHEREAS,  The  City  and  County  of  San  Francisco  is  un- 
able to  locate  the  operator  of  said  bus  and  has  no  wit- 
nesses to  said  accident,  and  Mrs.  Georgia  Saunders  has 
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agreed  to  take  $1, 000*00  for  a  release  of  all  her  claims 
and  damages  against  the  City  and  County  of  San  Francisco; 
and, 

WHEREAS ,  it  appears  according  to  advice  of  the  City 
Attorney,  that  this  sum  is  a  fair,  just  and  reasonable 
one  to  be  paid  under  all  the  circumstances  and  that  said 
damages  of  $1,000,00  should  be  apportioned  as  follows: 

•$500.00  to  be  paid  by  the  Municipal  Railway  and 
$500,00  to  be  paid  from  the  funds  of  the  Street  Depart- 
ment of  the  City  and  County  of  San  Francisco,  and  that 
the  Director  of  Public  Works  has  agreed  to  this  settle- 
ment. 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  hereby  authorizes  the  City  Attorney 
to. settle  and  compromise  said  matter  in  the  sum  of 
$1,000.00,  of  which  sum  $500.00  is  to  be  paid  from  the 
funds  of  the  Municipal  Railway  and  $500.00  from  the  funds 
of  the  Street  Department  of  the  City  and  County  of  San 
Francisco. 

On  motion  of . Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Callum,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1043 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  593-901-00 
unallocated-^ater  Distribution  Bond  Fund  to  Appropriation 
No.  593-902-01 -O-Submarine  Pipe  and  Caisson  Contract  to 
provide  for  extra  work. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Callu,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1044 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  564-103-00 
Airport  Wages  to  Appropriation  No. -564-102-00-Airport 
Temporary  Salaries  the  sum  of  $400,00  to  provide  sick 
relief  for  assistant  superintendent,  A.  R.  Wilde. 
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HEARING-: 

Petition  submitted  by  property  owners  on  Church 
St.  between  24th,  &  30th.  streets  relative  to  better 
lighting  facilities  for  that  district.    Mr.  Powers,  Mr. 
Mc  Sheehy,  Mr.  Brown  and  Mr.  Jas.  Thomas  spoke  in  behalf 
of  the  petition.    The  group  present  was  advised  that  the 
matter  would  be  taken  under  advisement. 


Thereupon  the  Commission  adjourned  to  resume  at  the  call 
of  the  chair. 


716 


MINUTES  OP  THE  NINETY  SECOND  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL-OCTOBER  14.  1955  at  8:00  P.M. 


Present:    NO  QUORUM  PRESENT 


There  being  no  quorum  present  the  meeting  was 
declared  adjourned  to  meet  at  the  call  of  the  chair. 
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MINUTES  OP  THE  NINETY  THIRD  REGULAR  MEETING 
OP  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL-OCTOBER  28.  1955  at  8:00  P.  M» 


Present:    Commissioners  L.  P.  Byington,  Geo.  Pilmer  and 
J.  P.  Murphy. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  minutes  of  the  91st.  regular  meeting  of 
the  Commission  held  September  23,  1935  and  of  the  adjour- 
ned meeting  held  October  7,  1935  were  approved. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
J.  P.  Murphy,  contract  payment  dated  October  24,  1935, 
SPWD  Contract  No,  86-Harvesting  Walnut  Crop  payable  to 
Chas.  H.  Schween  &  Son  in  amount  $1,480.50  was  approved  for 
payment . 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Pilmer,  the  following  resolution  signed  by  all 
members  of  the  Commission  on  October  14,  1935  was  ratified. 

RESOLUTION  NO.  1045 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Prancisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit : 

POR  THE  LAYING  OP  4  INCH,  6  INCH  and  8  INCH  CI 
MAINS  IN  PRANCISCO  HEIGHTS  SUBDIVISION,SAN 
PRANCISCO  WATER  DEPARTMENT  SPECIFICATION  NO. 89 

be  and  the  same  is  hereby  awarded  to  W.  J.  Tobin,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item     Description  of  Item,  Estimated  Quantities,  Total  Amt 
No.     Unit  Price   for  Item 

1.  Excavation  and  backfill  for  4",  6"  and  8" 
pipe,  trench  17"  wide  by  36"  deep,  6,530 
lineal  feet  at  Twenty  Cents  ($0,20)  per 

linear  foot  $1,306.00 

2.  Additional  excavation  and  backfill;  155 
cubic  yards  at  Pifty  Cents  ($0.50)  per 

cubic  yard  77.50 

3.  Additional  pavement  removal  and  replacement 


718 


50  square  feet  at  Thirty  Cents  ($0,30) 
per  square  feet 

4.  Installing  of  Pipe: 

(a)  598  linear  feet  of  four  (4)  inch  bell 
and  spigot  cast  iron  pipe  at  Five  cents 
($0.05)  per  linear  foot 

(b)  4,850  linear  feet  of  six  (6)  inch  bell 
and  spigot  cast  iron  pipe  at  Six  cents 

($0.06)  per  linear  foot 

( c )  1 ,082  linear  feet  of  eight  (8)  inch  bell 
and  spigot  cast  iron  pipe  at  Seven  cents 
($0.07)  per  linear  foot 

5.  Installing  of  fittings,  gate  valves,  etc. 
7,580  pounds  at  Two  cents  ($0.02)  per  pound 

6.  Making  joints-for  pipe  and  fittings;  920 
lineal  feet  bell  and  spigot  joints  at  Twenty 
five  cents  ($0.25)  per  linear  foot  230.00 

7.  Repavement,  700  square  feet  at  Twenty  five 

cents  ($0.25)  per  square  foot  175.00 

8.  Pipe  and  Service  Connections-Work  to  be  done 
by  the  San  Francisco  Y/ater  Department- Lump 

sum  1.700.00 

Total  amount  of  Bid  $4,051.74 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-997-00. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1046 

RESOLVED,  That  this  Commission. approves  payment  of 
Superior  Court  Judgement  No.  250016,  Department  5  in  the 
matter  of  Patrick  O'Connell  et  al.,  plaintiffs  vs  Civil 
Service  Commission  (Municipal  Railway)  in  the  sum  of 
$3,619.26  which  judgement  has  been  duly  assigned  to  Joseph 
T.  Curley  by  plaintiffs. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 
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RESOLUTION  NO.  1047 

WHEREAS,  on  the  19th.  day  of  July,  1933,  the  Public 
Utilities  Commission  of  San  Francisco,  as  duly. authorized 
agents  of  the  City  and  County  of  San  Francisco,  entered 
into  an. agreement  with  the  United  States  Pipe  &  Foundry 
Company,  a  corporation  organized  and  existing  under  and  "by 
virtue  of  the  laws  of  the  State  of  New  Jersey  whereby  the 
said  Company  agreed  to  replace  a  16-inch  cast  iron  line 
laid  upon  Army,  Pennsylvania,  Twenty  fifth,  Iowa,  Twenty- 
second  and  Indlana  Streets  and  maintain  said  line  for  a 
period  of  two  (2)  years  after  its  completion .and  accept- 
ance by  the  Public  Utilities  Commission;  and, 

WHEREAS ,  The  United  States  Pipe  &  Foundry  Company  did 
lay  such  line  which  was  completed  and  accepted  by  the 
Public  Utilities  Commission  on  October  23,  1933;  and, 

WHEREAS,  the  United  States  Pipe  &  Foundry  Company 
have  maintained  the  said  line  in  good  condition  for  the 
said  period  of  two  (2)  years,  and  the  said  line  is  now 
in  good  condition,  and  the  United  States  Pipe  &  Foundry 
Company  requests  that  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  unconditionally 
accept  said  line  on  behalf  of  the  Water  Department; 

BE  IT  RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  ac- 
cept the  said  line  fully  and  unconditionally  and  does  re- 
lease the  United  States  Pipe  &  Foundry  Company  from 
further  maintaining  said  line. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1048 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  ths 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

Jos.  Gregoire    Lots  2-3-6-7,  Block  55,  University  Mound 
Survey,  for  the  full  term  and  period  of  three  years  from 
November  1,  1935  at  an  annual  rental  of  $50.00. 
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J.  E.  Mendoca    15  acres  of  the  Sunol  portion  of  the  Rancho 
El  Valle  de  San  Jose,  for  the  full  term  and  period  of  one 
year  from  November  1,  1935  on  a  share  crop  basis. 

Antone  Mendoza  The  north  1/2  and  the  SE  quarter  of  Sec.  5 
Tn.  6  So.,  Range  2E,  MDE&M,  Santa  Clara  County,  485.56 
acres  of  land  for  the  full  term  and  period  of  two  years 
from  November  1,  1935  at  an  annual  rental  of  $250.00 

Frank  Mendoza  Portion  of  Lot  VI -Sunol  portion  of  the 
Rancho  El  Valle  de  San  Jose,  for  the  full  term  and  period 
of  one  year  from  November  1,  1935  on  a  share  crop  basis. 

E.  V.  Hohener  40  acres  of  land  near  Pleasanton,  being  a 
portion  of  the  Bernal  portion  of  the  Rancho  El  Valle  de 
San  Jose  for  the  full  term  and  period  of  four  years  from 
November  1,  1935  at  a  rental  of  $475.00  first  year  and 
$725.00  for  the  second,  third  and  fourth  year. 

Jos.  F.  Borge  Portion  of  Subdivision  tfDH  of  the  Sunol 
portion  of  the  Rancho  El  Valle  de  San  Jose,  containing 
200  acres  for  the  full  term  and  period  of  one  year  from 
October  1,  1935  at  a  rental  of  $60.00  per  year  and  share 
crop. 

Manuel  Mendoza  Sec.  17  Tn.  5,  S.  Range  2E.,  MDB&M,  Alameda 
County,  for  the  full  term  and  period  of  three  years  from 
November  1,  1935  at  an  annual  rental  of  $200.00. 

Mrs.  Irma  Sholz    Lots  3  and  4,  Block  7,  Schoolhouse  Home- 
stead Association,  San  Mateo  County  containing  0.422 
acre,  for  the  full  term  and  period  of  one  year  from  Nov- 
ember 1,  1935  at  an  annual  rental  of  $16,00. 

Joseph  Athenour    Certain  portion  of  Lot  No.  6  of  the  Sunol 
portion  of  the  Rancho  El  Valle  de  San  Jose,  containing  3 
acres,  more  or  less  for  the  full  term  and  period  of  one 
year  from  November  1,  1935  at  a  cash  rental  of  $5.00  per 
year. 

Busch  Bros.  Portion  of  the  100  foot  strip  in  Plots  2  &  5. 
of  the  Bernal  portion  of  the  Rancho  El  Valle  de  San  Jose, 
containing  8  acres,  for  the  full  term  and  period  of  one 
year  from  November  1,  1935  at  a  cash  rental  of  $48.00  per 
annum . 

Jas.  Thomsen    Portion  of  the  50  foot  strip  of  land  known 
as  ''Strips  of  land  for  Pleasanton  Y/ells"  in  the  Rancho 
Santa  Rita  containing  2.47  acres,  for  a  period  of  one  year 
from  November^,  1935  at  a  cash  rental  of  $14.80. 
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On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1049 

WHEREAS,  informal  sealed  bids  were  requested  for  the 
leasing  of  agricultural  land  at  Pleasanton,  under  the 
jurisdiction  of  the  Water  Department ,  for  a  period  of 
three  years  from  November  1,  1935,  subject  to  the  approval 
of  this  Commission,  such  bids  to  be  opened. at  the  office 
of  the  Commission  on  October  24,  1935;  and, 

WHEREAS,  only  one  bid,  that  of  the  Meadowlark  Dairy 
Company,  the  present . tenant  on  said  property,  at  a  rental 
of  $390.00  per  annum,  was  received,  and  the  General 
Manager  of  the  Water  Department  recommends  that  the  said 
bid  be  not  accepted, 

0 

THEREFORE,  BE  IT  RESOLVED,  That  in  accordance  of  the 
said  proposal,  whereby  this  Commission  reserves  the  right 
to  reject  any  and  all  bids,  the  said  bid  of  the  Meadowlark 
Dairy  Company  be  and  is  hereby  rejected,  and  it  is  ordered 
that  the  said  bidder  be  notified  promptly  of  such  re- 
jection and  its  certified  check  for  $39.00  which  is. 10^ 
of  the  amount  bid,  as  was  required  by  said  proposal,  be 
returned. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1050 

RESOLVED,  That  the  Director  of  Property  be  instructed 
to  acquire  necessary  lands  and  rights  of  way  for  construct- 
ion of  that  section  of  Crystal  Springs-University  Mound 
Pipe  Line  between  the  Lower  Crystal  Springs  Reservoir  and 
the  existing  54n  Alameda  Pipe  Line  near  the  intersection 
of  Bellevue  Avenue  and  the  El  Camino  Real  in  the  City  of 
Burlingame,  San  Mateo  County. 

On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1051 

V\fHEREAS ,  -The  City  and  County  of  San  Francisco  through 
resolution  No.  25673  (New  Series)  of  the  Board. of  Super- 
visors accepted  a  certain  deed  dated  August  10,  1926  from 
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Veranus  Ellinwood  to  an  easement  for  a  portion  of, the 
Foothill  Tunnel  of  the  Hetch  Hetchy  Aqueduct;  and, 

WHEREAS,  said  deed  provides  that  under  certain  con- 
ditions the  City  shall  furnish  to  the  grantor  a  supply  of 
water  for  the  grantor's  requirements;  and, 

WHEREAS,  time  limit  for  furnishing  grantor  water  was 
extended  to  October  1,  1935  and  grantor  has  requested  a 
further  extension  of  time  to  October  1,  1936; 

THEREFORE,  BS  IT  RESOLVED,  That  the  Mayor  and  the 
Clerk  of  the  Board  of  Supervisors  are  hereby  requested  to 
execute  on  behalf  of  the  City  and  County  of  San  Francisco 
a  written  agteement  with  Veranus  Ellinwood  extending  said 
time  limit  of  said  deed  to  and  until  October  1,  1936 
subject  to  all  conditions  contained  in  said  deed  except 
as  expressly  modified  in  said  agreement. 

Onmotion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1052 

WHEREAS,  The  City  and  County  of  San  Francisco  through 
Resolution  No.  25094  (New  Series)  of  the  Board  of  Super- 
visors accepted  a  certain  deed  dated  February  16,  1926, 
from  Thomas  M.  Hughes  to  certain  property  for  the  Hetch 
Hetchy  Aqueduct;  and, 

WHEREAS,  said  deed  provides  that  under  certain  con- 
ditions the  City  shall  furnish  water  to  the  grantor  for 
his^doiiiestic,  irrigation  aftd'Stock  watering  requirements; 
and, 

WHEREAS j  time  limit  for  furnishing  grantor  water  was 
extended  to  October  1,  1935  and  grantor  has  requested  a 
further  extension  of  time  to  October  1,  1936; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  Clerk 
of  the  Board  of  Supervisors  is  hereby  requested  to  execute 
on  behalf  of  the  City  and  County  of  San  Francisco  a 
written  agreement  with  Thomas  M.  Hughes  extending  said 
time  limit  of  said  deed  to  and  until  October  1,  1936  sub- 
ject to  all  conditions  contained  in  said  deed,  except  as 
expressly  modified  in  said  agreement. 
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On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1055 

WHEREAS,  Carl  Bieler,  a  tenant  on  non-agricultural 
land  in  Niles  Canyon,  Alameda  County, .under  the  control 
of  the  San  Francisco  Water  Department,  his  lease  having 
been  approved  by  this  Commission  under  Resolution  No. 
467  passed  March  26,  1934  has  advised  the  Director  of 
Property  that  he  is  unable  to  continue  said  lease  under 
the  present  rental  and  has. requested  that  said  lease  be 
cancelled  as  of  October  31,  1935,  and  the  General  Manager 
of  the  Water  Department  has  recommended  that  the  said 
lease  be  terminated  as  of  such  date. 

THEREFORE ,  3E  IT  RESOLVED,  That  that  certain  lease 
between  the  City  and  County  of  San  Francisco  as  lessor 
and  Carl  Bieler  as  lessee,  dated  April  1,  1934,  on  a  month 
to  month  basis,  at  a  rental  of  Twenty  six  dollars 
($26.00)  per  month  and  covering  about  22  acres  of  land  in 
Niles  Canyon  under  the  control  of  the  San  Francisco  Y/ater 
Department,  which  lease  was  prepared  by  the  Director  of 
Property  and  approved  by  this . Commission  under  Resolution 
No.  467  passed  March  26,  1934,  shall  be  terminated  as  of 
October  31,  1935  in  accordance  with  the  request  of  said 
Carl  Bieler. 

BE  IT  FURTHER  RESOLVED,  That  the  Director  of  Property 
be  and  is  hereby  requested  to  advertise  said  land  for 
lease  immediately  in  accordance  with  Ordinance  No.  12.17304 
of  the  Board  of  Supervisors  therefore  provided. 

On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1054 

WHEREAS,  the  construction  of  the  Stanley  Street 
extension  necessitates  the  relocation  of  a  portion  of  the 
Baden  Merced  Pipe  Line: 

THEREFORE,  BE  IT  RESOLVED ,  That  this  Commission  here- 
by requests  the  Board  of  Supervisors  to  accept  a  deed  from 
the  Spring  Valley  Company  Ltd.  to  a  certain  right  of  way 
easement  known  as  parcel  (1)  in  exchange  for  another  right 
of  way  easement  known  as  parcel  (2),  both  parcels  situated 
in  the  City  and  County  of  San  Francisco,  state  of  Califor- 
nia. 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk 
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of  the  Board  of  Supervisors  in  behalf  of  the  City  and 
County  of  San  Francisco  are  hereby  authorized  and  directed 
to  execute  a  quitclaim  deed  for  the  conveyance  of  parcel 
(2)  to  Spring  Valley  Company  Ltd,    The  Director  of 
Property  shall  deliver  said  quitclaim  deed  to  the  grantee 
upon  receipt  of  a  deed  to  parcel  (1)  and  shall  record  the 
latter  deed. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Pilmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1055 

WHEREAS,  the  construction  of  the  Lake  Merced  Boulevard 
necessitates  the  realignment  of  a  portion  of  the  Water 
Department  pipe  lines  known  as  the  Lake  Merced  Suction 
and  Force  Mains; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by requests  the  Board  of  Supervisors  to  accept  a  deed  from 
the  Spring  Valley  Company  Ltd.  to  a  certain  right  of  way 
easement  known  as  parcel  HA?f  in  exchange  for  another  right 
of  way  easement  known  as  parcel  ffB";  both  parcels  situated 
in  the  City  and  County  of  San  Francisco,  State  of  Calif- 
ornia. 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  and  the  Clerk 
of  the  Board  of  Supervisors  in  behalf  of  the  City  and 
County  of  San  Francisco  are  hereby  authorized  and  directed 
to  execute  a  quitclaim  deed  for  the  conveyance  of  parcel 
"B"  to  Spring  Valley  Company  Ltd.    The  Director  of 
Property  shall  deliver  said  quitclaim  deed  to  the  grantee 
upon  receipt  of  a  deed  to  parcel  "A"  and  shall  record 
the  latter  deed, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously adopted: 

RESOLUTION  NO.  1056 

RESOLVED,  That  this  Commission  hereby  approves  the 
agreement  between  the  Public  Utilities  Commission  and  the 
Quartermaster,  Fresno  District  Civilian  Conservation  Corps 
of  the  United  States  Government  for  the  furnishing  of 
electricity  for  light  and  power  purposes  to  the.C.C.C. 
Camp  located  near  Buck  Meadows,  Tuolumne  County,  Calif- 
ornia based  on  the  following  conditions: 

The  C.  C.  C.  has  already  extended  a  single  phase  22,000 
volt  circuit  from  the  City's  22,000  volt  transmission  line 
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connecting  Early  Intake  Power  House  witii  Moccasin,  the 
City  having  furnished  wires,  insulators,  transformers, 
switches  and  pole  hardware,  the  C.C.C.  having  furnished 
and  set  the  poles  and  erected  the  material  furnished  by 
the  City.    The  C.C.C.  will  maintain  the  branch  circuit 
to  Buck  Meadows  and  will  hold  the  City  harmless  from  all 
claims  arising  out  of  the  erection  of  this  line  and  its 
use  in  supplying  pov/er  to  the  C.C.C.    The  C.C.C.  also 
agrees  that  when  it  closes  the  camp  at  Buck  Meadows  and 
ceases  to  use  electric  energy,  at  its  own  expense  it  will 
take  down  the  poles,  wires,  insulators  and  other  material 
and  turn  over  to  the  Public  Utilities  -  Commission  the 
property  loaned  in  order  that  the  C.C.C.  might  have 
electric  service. 

The  C.  C.  C.  further  agrees  to  pay  to  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Fran- 
cisco monthly  or  quarterly  as  may.be  determined  by  the 
convenience  of  the  parties  hereto,  two  cents  (2£)  per 
kilowatt  hour  for  each  kilov/att  hour  recorded  on -the  meters 
measuring  the  energy  consumed  in  the  C.C.C.  Camp. 

Onmotion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1057 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco  to  adopt  the  following  resolution: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  Fred  G.  Pfeifer  et  ux.,  Lot  5,  Assessor's 
Block .2109,  situated  in  the  City  and  County  of  San  Fran- 
cisco, State  of  California,  required  for  Sunset  Reservoir 
and  the  City  Attorney  is  hereby  authorized  to  accept  a 
deed  to  said  property  free  and  clear  of  all  liens  and  en- 
cumbrances and  upon  the  acceptance  of  said  deed  the  sum 
of  $700.00  is  hereby  authorized  and  directed  to  be  paid 
for  said  land  from  Appropriation  No.  593-905-05-57. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1058 

RESOLVED,  That  this  Commission  hereby  approves  the 
purchase  of  certain  lands  hereinafter  specified  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
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San  Francisco  to  adopt  the  following  resolution: 

RESOLVED,  That  the  City  and  County  of  San  Francisco 
purchase  from  the  following  named  owners. right  of  way 
easements  over  lands  in  San  IJhteo  County,  California,  re- 
quired for  Crystal  Springs  Pipe  Line  No.  2,  and  the  City 
Attorney  is  hereby  authorized  to  accept  deeds  to  said 
easements  free  and  clear  of  all  liens  and  encumbrances 
and  upon  the  acceptance  of  said  deeds  the  sums  set  forth 
opposite  their  respective  names  are  hereby  authorized  and 
directed  to  be  paid  for  said  easements  from  Appropriation 
No.  93-903-05-57. 

Peter  Pardini  $50.00 
Right  of  way  easement  across  a  portion 
of  Lot  30  of  Brisbane  acres 

Zetta  Harrison  50.00 
Right  of  way  easement  across  a  portion 
of  Lot  31,  Brisbane  acres. 

Stanley  Paul  et  ux  15.20 
Right  of  way  easement  across  portions 
of  Lots  33  and  32,  Brisbane  acres 

On  motion  of . Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1059 

RESOLVED,  That  this  Commission  hereby  approves  Order 
for, Extra  Work  No.  675  in  favor  of  Charles  H.  Schween  & 
Son,  contractor  under  SFWD  Contract  No,  86-Harvesting 
Walnut  Crop  in  amount  $940.00  to  provide  for  larger  yield 
of  walnuts  than  originally  estimated. 
Original  estimate  95  tons 

Present  estimate  115  tons 

Increased  estimate  20  tons  €  $47.00  -  $940*00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1060 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  566-200-00- 
Water  Department  contractual  services  to  Appropriation 
No.  566-200-00-2-Chas.  H.  Schween  &  Son  contract,  the 
sum  of  $940.00  to  provide  additional  funds  necessary  for 
payment  of  contract  for  gathering  walnuts  at  Sunol  on  the 
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basis  of  a  larger  yield  than  originally  estimated,  viz., 
20  tons  at  $47.00  per  ton. 

On  motion  of -Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1061 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  alloted  balance  of  Appro- 
priation No.  562-996-11-Publlc  Utilities  Commission- 
Bureau  of  Engineering  to  Appropriation  No.  562-996-15-the 
sum  of  $350.00. to  provide  for  office  engineering  supplies 
and  stationery,  etc. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1062 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  566-913-00- 
Water  Department  Depreciation  unallocated  to  Appropria- 
tions as  follows: 

No.  566-917-23-Replacement  of  Water  Tank  at 
46th.  &  Anza  and  27th.  &  Burnham  Streets 
the  sum  of 

No,  566-918-23-Replacement  of  Venturi  Meter 
at  Central  Pump  Station ,  the  sum  of 

No.  566-914- 23-Replacement  of  two  coupes 
the  sum  of  1,300.00 

On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1065 

RESOLVED,  That  this  Commission  requests  the  Con- 
troller to  rescind  Resolution  No,  1004  and  in  lieu  thereof 
to  allot  appropriations  for  Additions  and  Betterments  in 
the  1935-1936  Budget  as  follows: 

Appro.  No. 

566-950-14-College  Hill  Fence  -  Engineering  $  380.00 

566-951  -14-UnJ.versity  Mnd  Fence  ?r  540.00 


$2,000.00 
2,500.00 
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566-952-14-Lombard  Street  Fence    -    Engineering     $  150.00 

566-953-14-Bosworth  Lot  Fence  "  70,00 

566-960-14-Garage  Extension  "  150.00 

566-964-14-Sanitary  Strctrs-Ala.Crk.  »  500.00 

566-964- 14-Calaveras  Ghlor .Plant  ff  1000.00 

566-966-14-Calaveras  Outlet  ff  1000.00 

566-968-14-Pulgas  Outfall  Road  &  Fence  ff  300.00 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1064 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  567-101-00- 
Hetch  Hetchy  Pov/er  Permanent  Salaries  to  Appropriation  No. 
567-102-00-th e  sum  of  $403.28  to  provide  for  temporary 
employments  for  the  month  of  October,  1935  budgeted  as  per- 
manent . 


On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 


RESOLUTION  NO.  1065 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unalloted  balance  of  Appro- 
priation No.  563-231-63-1-Public  Building  Lighting  the 
sum  of  $500.00  for  making  repairs  to  street  lighting  equip- 
ment ov/ned  by  the  City  and  County  of  San  Francisco. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 


.RESOLUTION  NO.  1066 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  surplus  funds  in  Airport  Bond  Funds 
as  follows: 


From  Appropriation  No.  597-908-15-Airport  Contingencies  to 
Appropriation  No.  597-902-14-Airport-Services  of  Bureau  of 
Engineering  the  sum  of  $716.00. 

From  Appropriation  No.  597-901-11-Airport  Extras  to  Appro- 
priation No.  597-902-14-Bureau  of  Engineering  the  sum  of 
$358  •  66 • 


729 


From  Appropriation  No,  597~906-00-Interest  during  Con- 
struction to  Appropriation  No.  597-902-14-Bureau  of  En- 
gineering the  sum  of  $3,000.00. 

From  Appropriation  No.  597-906-00-Interest  during  Con- 
struction to  Appropriation  No.  597-902-11-the  sum  of  w 
$5000.00. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  No.  1067 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  allotted  balance  in  Appro- 
priation No.  593-902-01-51-Water  Department  Distribution 
Grant  to  Appropriation  No.  593-902-01-1  the  sum  of  $756.00 
to  provide  funds  for  expenditures  contemplated  under  order 
for  extra  work  No.  674-Western  Pipe  &  Steel  Co.,  Bay 
Crossing  Pipe  Line  No.  2-SFWD  Contract  No.  46-Sec.  S«A&B'\ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1068 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  the  unallotted  balance  of  Appro- 
priation No.  565-913-00-Municipal  Depreciation  Reserve  to 
Appropriation  No.  565-913-17  the  sum  of  $4,326.00  to  set  up 
replacement  Job.  1246-Replacement  of  Railway  Crossing 
Outbound  Track  on  Market  St.  with  Market  Street  Railway 
Co.fs  track  at  Gough  Street. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1069 

WHEREAS,  the  Pacific  Gas  &. Electric  Company  has  re- 
quested permission  to  construct,  maintain  and  use  a. power 
line  consisting  of  poles  and  wires  attached  thereto,  over 
and  across  certain  lands  of  the  City  and  County  of  San 
Francisco  now  under  the  control  of  the  San  Francisco  Water 
Department,  in  order  to  furnish  power  to  the  water  pumping 
plant  of  A.  Greppi,  tenant  of  said  Water  Department,  and 
the  General  Manager  of  said  Water  Department  has  recommend- 
ed that  such  permission  be  granted, 
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THEREFORE ,  BE  IT  RESOLVED,  That  the  Pacific  Gas  and 
Electric  Company,  hereinafter  termed  "permittee"  be  and  is 
hereby  granted  permission  to  construct,  maintain. and  use  a 
line  of  poles  and  wires  attached  thereto,  within,  over  and 
across,  the  following  described  lands  of  the  City  and 
County  of  San  Francisco,  hereinafter  termed  "the  City" 
situate  in  the  City  and  County  of  San  Francisco,  State  of 
California ,  to-wit : 

Being  a  portion  of  Parcel  #55,  Lake  Merced  Tract,  as  des- 
cribed in  that  certain  deed  from  Spring  Valley  Water  Co. 
to  the  City  and  County  of  San  Francisco  dated  March  3, 
1930  and  recorded  on  the  same  date  in  the  office  of  the 
County  Recorder  of  the  City  and  County  of  San  Francisco 
in  Liber  2002  of  Official  Records  at  Page  1.  et  seq; 

The  route  of  said  line  of  poles  and  wires  across  said  land 
shall  be  as  follows: 

Commencing  at  a  point  on  the  northerly  line  of  the  Lake 
Merced  Boulevard,  which  point  bears  north  69°  11*,  East 
from  Station  52i25  on  the  surveyed  northerly  curb  line 
of  said  boulevard  52  feet;  thence  north  433.5  feet  to  the 
aforesaid  pumping  plant  of  said  A.  Greppi ,  as  per  blue 
print. 

This  permit  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Com- 
mission of  a  certified  copy  hereof  with  endorsement  thereon 
by  said, permittee,  signed  by  a  properly  authorized  officer 
thereof,  accepting  this  permission  subject  to  said  condi- 
tions . 

1 .  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of  the 
Commission. 

2.  The  construction,  installation,  repair  and  alteration 
of  the  permittee fs  structures  shall  be  satisfactory  to  the 
General  Manager  of  the  San  Francisco  Water  Department  and 
shall  be  used  solely  and  only  to  supply  power  to  the  afore- 
said pumping  plant. 

3.  The  permittee  shall  on  receipt  of  notice  so  to  do,  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  said  structure  to  such  extent  as  may  be. 
necessary  to  avoid  interference  thereof  with  any  pipe, 
pipe  line,  power  line  of  other  structure  now  or  hereafter 
constructed  by  the  City,  or  with  any  operations  of  the  City, 
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or  with  any  use  by  the  City  of  the  lands  affected  hereby; 
or  if  so  agreed  by  the  permittee  and  the  General  Manager 
of  the  San  Francisco  Water  Department,  the  permittee  may 
pay  to  the  City  the  amount  of  any  expense  to  which  the 
City  may  be  put  as  a  result  of  such  interference. 

4.  The  permittee  shall  at  all  times  keep  the  City's  land 
in  safe  and  sightly  condition,  so  far  as  the  same  may  be 
affected  by  the  permittee's  operations  hereunder. 

5.  Neither  the  City,  nor  any  commission,  board  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  resulting  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any 
and  all  damage  to  property  or  structures,  or  injury  or 
death  to  persons,  due  directly  or  indirectly  to  the  con- 
struction, operation,  use  or  existence  of  said  structure 
within  the  City's  lands  and  shall  promptly  pay  any  just 
claim  therefor. 

7.  In  the  event  that  the  permittee  shall  fail  to  con- 
struct said  structure  within  six  (6)  months  from  and  after 
the  date  hereof,  or  shall  abandon  the  use  thereof,  or 
shall. not  use  the  same  for  any  period  of  two  consecutive 
years,  or  shall  fail,  neglect  or  refuse  to  observe  and 
comply  with  any  of  the  conditions  herein  contained,  or  in 
the  event  that  this  permission  shall  be  revoked,  then  all 
rights  of  the  permittee  hereunder  shall  forthwith  cease 
and  determine. 

8.  Should  the  permittee  fall  or  neglect  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  per- 
mittee under  the  conditions  hereof,  the  Public  Utilities 
Commission  shall  have  the  power  to  do  said  work  at  the 
expense  of  said  permittee  which  expense  the  permittee  shall 
pay  on  demand. 

On  motion  of  -  Commissioner  Pilmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1070 

WHEREAS,  the  Department  of  Public  Works  of  the  City 
and  County  of  San  Francisco  requests  permission  from  this 
Commission  for  the  State  of  California  acting  through  the 
State  Highway  Commission  to  construct  and  maintain  a  public 
road  over  certain  land  of  the  San  Francisco  water  Depart- 
ment in  San  Francisco  known  as  the  Merced  land  commencing 
at  a  point  in  the  northerly  boundary  of  said  Merced  land 
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approximately  where  42nd.  Avenue  if  prolonged  would 
intersect,  thence  southwesterly  and  southerly  between  the 
Sunset  and  Skyline  boulevards  and  the  shores  of  Lake  Mer- 
ced to  a  point  in  the  Skyline  boulevard  approximately 
1,000  feet  southerly  from  the  road  leading  to  the  Harding 
Golf  Course  in  exchange  for  the  abandonment  and  conveyance 
to  the  San  Francisco  Water  Department  of  that  portion 
of  the  present  Sunset  Boulevard  leading  from  a  point  in 
said  boulevard  opposite  42nd,  Avenue  to  and  including  its 
intersection  with  the  present  Skyline  Boulevard,  and, 

4 

WHEREAS,  the  Manager  of  Utilities  recommends  that  the 
necessary  permit  be  granted,  subject  to  the  hereinafter 
mentioned  reservations  and  conditions: 

THEREFORE,  BE  IT  RESOLVED,  That  permission  is  hereby 
granted  to  the  State  of  California  to  construct  and  main- 
tain said  road  over  said  land  subject  to  the  following 
reservations  and  conditions. 

1.  This  permit  shall  not  become  effective  until  it  has 
been  officially  accepted  by  the  State  of  California. 

2.  The  details  of  location  and  design  of  the  road  shall  be 
mutually  agreed  upon  by  the  State  of  California  and  the 
Chief  Engineer  of  the  San  Francisco  Water  Department. 

3.  The  State  of  California  shall  at  it©  own  cost  and  ex- 
pense construct  and  maintain  said  road,  and  shall  hold  the 
Public  Utilities  Commission  free  from  any  obligation  or 
expense  in  connection  therewith  and /or  in  connection  with 
the  use  thereof.    The  State  of  California  shall  at  its  own 
expense  relocate  any  structures  that  may  be  affected  by  the 
proposed  road,  and  shall  satisfactorily  settle  with  the 
Girl  Scouts  of  San  Francisco  to  which  organization,  the 
Public  Utilities  Commission  did  heretofore  grant  permission 
to  use  certain  Merced  lands  in  the  vicinity  of  the  herein 
proposed  road. 

4.  This  permit  is  for  roadway  purposes  only  and  no  other 
rights  shall  be  granted  by  the  state  of  California  to  any 
other  party  without  the  written  consent  of  the  Public 
Utilities  Commission.    The  Public  Utilities  Commission  ex- 
pressly reserves  the  right  at  all  times  to  construct,  re- 
construct, maintain,  repair,  use  and/or  remove  any  and  all 
water  works  structures,  including  pipe  lines,  telephone 
lines  and  power  lines  under,  across,  along  and/or  over  said 
raod,  and  not  inconsistent  with  the  use  of  said  lands  for 
roadway  purposes.    The  roadway  shall  not  be  dedicated  as  a 
public  street  without  the  written  consent  of  the  Public 
Utilities  Commission. 
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5,    To. prevent  contamination  of  the  water  stored  in  Lake 
Merced,  the  State  of  California  shall  at  its  own  cost  and 
expense  install  and  maintain  a  fence  or  fences  along  said 
roadway;  said  fence  or  fences  shall  Toe  of  the  type  known 
as  Spring  Valley  fence.    The  design  and  location  of  such 
fences  shall  be  subject  to  the  approval  of  the -Chief 
Engineer  of  the  San  Francisco  Water  Department. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1071 

WHEREAS,  from  time  to  time  claims  are  made  against  the 
San  Francisco  Water  Department  by  persons  sustaining  per- 
sonal injuries  and  or  property  damages,  said  injuries  and 
damages  resulting  from  faulty  structures,  unprotected 
trenches,  leaking  or  hursted  water  pipes  of  the  department, 
leaky  or  bursted  house  piping  due  to  the  departments  oper- 
ations, and  damages  occasioned  by  the  departments  shutting 
off  and  interrupting  service  without  previous  notice  to 
persons  affected  thereby  and  from  other  causes;  and, 

WHEREAS ,  it  is  often  necessary  that  said  claims  be 
speedily  compromised  and  settled  and  payments  made  in  full 
therefor  rather  than  to  suffer  loss  in  time  entailed  to 
first  seek  approval  of  this  Commission  for  such  expendi- 
tures ; 

THEREFORE,  BE  IT  RESOLVED,  That  the  General  Manager 
of  the  Water  Department  is  hereby  authorized  within  his  own 
discretion  to  settle  said  claims  in  any -sum  or  sums  up  to 
and  including  ONE  HUNDRED  DOLLARS  ($100.00)  and  to  make 
payments  therefor  by  checks  drawn  upon  proper  Water  Depart- 
ment Funds  and  signed  by  said  general  manager  of  the  water 
department  and  for  by  other  persons  authorized  by  this 
Commission  to  sign  checks  drawn  upon  said  water  department 
funds. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1072 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  N0.  566-500-00- 
Y/ater  Department  Additions  and  Betterments,  1935-1936 
Budget  to  Appropriation  No.  566-955-00-Chlorinators  for 
reservoirs  in  San  Francisco  the  sum  of  $6,000.00  and  to 
Appropriation  No.  566-956-00-Ammonia  Plant  for  College  Hill 
Reservoir  the  sum  of  $650.00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO,  1075 

WHEREAS,  Granfield-Farrar-Carlin,  contractors  have  pre- 
sented a  claim  for  damages  and  extra  work  in  the  amount  of 
$23,136.37  to  the  San  Francisco  Water  Department  under 
SFWD  Contract  No.  64-Excavation  and  Embankment  for  Univer- 
sity Mound  Reservoir  involving  the  following  items: 

No.  1.  Loss  of  use  of  equipment  due  to  delay  in 
receiving  authorization  to  proceed  with  the  work 
after  award  of  contract  $15,088.50 

No..  2.  and  3.    Extra  expense  involved,  in 

stripping  loam  and  excavation  of  soil,  due  to 

these  operations  having  been  thrown  into  a 

rainy  season  as  a  result  of  the  delay  in 

receiving  authorization  to  proceed  with  the 

work  following  the  award  of  the  contract  3,000.00 

No.  4.    Extra  cost  of  blasting  rock  encountered 
which  ro  .ck  material  was  not  disclosed  by  test 
pits  excavated  at  the  site  of  the  work  prior 
to  the  call  for  bids  and  on  which  their  bid 
was  based.  5.047.87 

$23,136.37 

and; 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  after  having  carefully 
analyzed  said  claim  and  reviewing  it  with  said  contractors 
their  attorney  and  Mr.  Dion  Holm,  Chief  Assistant  City 
Attorney  recommends  to  this  Commission,  that  subject  to  the 
approval  of  the  State  Engineer  of  Public  Works  Administra- 
tion, the  sum  of  $4,250.00  be  paid  to  Granf ield-Farrar 
and  Carl  in  as  an  extra  under  their  contract  aforesaid  as 
full  satisfaction  of  all  claims  worked. 

NOV/,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
approve  and  it  does  hereby  approve  the  recommendation  of 
the  General  Manager  of  the  San  Francisco  Water  Department 
subject  to  the  approval  of  the  State  Engineer  of  Public 
Works  Administration,  that  Granfield-Farrar-Carlin,  con- 
tractors be  paid  the  sum  of  $4,250.00  as  an  extra  on  their 
contract  for  the  excavation  and  embankment  v/ork  of  Uni- 
versity Mound  Reservoir  under  SFWD  Contract  No.  64  as  full 
satisfaction  of  all  claims  presented  by  said  contractors 
for  damages  and  extra  work  under  said  contract. 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  requests 
the  Controller  to  make  said  payment  from  funds  heretofore 
allotted  for  said  University  Mound  Reservoir  project. 

On  motion  of . Commissioner  Filmer,  seconded  by  Commissioner 
J,  P.  Murphy,  the  following  resolution  v/as  adopted  unani- 
mously: 

RESOLUTION  NO.  1074 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  593-904-01- 
51 -Water  Department  Bond  Fund-University  Mound  Reservoir 
Extras  to  Appropriation  No.  593-904-01-1  the  sum  of 
$4,250.00  to  provide  for  payment  under  Order  for  Extra 
Work  No.  677-SFWD  Contract  No*  64,  University  Mound  Res- 
ervoir Excavation  and  Embankment. 

On  motion  of  Commissioner  J.  P.  Murphy,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1075 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  hereby  approves  final  payment  in  amount 
$13,796.42,  payable  to  Granf ield-Farrar  &  Carlin  under 
SFWD  Contract  No.  64-University  Mound  Reservoir  Excavation 
and  Embankment. 

On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1076 

WHEREAS,  L.  T.  Mc  Afee,  Utilities  Engineer  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  has  reported  to  the  Commission  that  in  the  work 
to  be  done  under  HHWS  Contract  No.  149  for  the  Enlargement 
of  the  O'Shaughnessy  Dam  it  has  been  found  that  the  quan- 
tity of  excavation  necessary  to  prepare  the  foundation  for 
the  addition  to  said  Dam  will  greatly  exceed  the  estimate 
heretofore  made  for  said  excavation,  for  the  reason  that  as 
said  excavation  has  progressed  it  has  been  shown  that  seams 
previously  known  to  exist  extend  further  into  the  rock  than 
was  originally  anticipated  and  said  excavation  has  . 
disclosed  additional  seams  which  were  not  apparent  on  the 
surface  at  the  time  said  estimate  was  made;  and, 
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WHEREAS ,  at  the  time  said  estimates  were  made  it  was 
not  possible  to  ascertain  the  extent  of  said  seams  which 
appeared  upon  the  surface  nor  was  it  possible  to  ascertain 
as  to  whether  additional  seams  existed  beneath  said 
surface;  and, 

WHEREAS,  all  of  said  excavation  was  to  be  done  on  a 
unit  price  basis  of  $2.75  per  cubic  yard  and  the  additional 
excavation  necessary  by  reason  of  the  existence  of  said 
seams  will  increase  the  contract  cost  of  the  work  to  be 
done  on  said  Dam;  and, 

WHEREAS ,  The  Manager  of  Utilities  has  recommended  that 
the  necessary  additional  excavation  be  made  to  the  end 
that  the  safety  of  the  construction  of  said  Dam  may  be 
assured;  and, 

WHEREAS,  at  the  present  time  it  is  estimated  that  said 
excess  excavation  hereinbefore  referred  to  will  amount  to 
30,000  cubic  yards  and  at  the  unit  price  hereinbefore 
mentioned,  the  estimated  cost  thereof  will  be  $82,500.00; 

THEREFORE ,  BE  IT  RESOLVED,  That  this  Commission  does 
hereby  approve  the  doing  and  performing  of  said  excavation 
as  part  of  the  contract  heretofore  entered  into  with  the 
Transbay  Construction  Company  and  does  hereby  request  the 
Controller  to  approve  said  additional  expense  out  of  the 
amount  heretofore  set  aside  by  said  Controller  to  meet 
extraordinary  conditions  arising  during  the  progress  of  the 
work  of  performing  said  contract. 

On  motion  of .Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1077 

WHEREAS,  John  Boragno,  a  tenant  of  the  City  on  proper- 
ty under  the  control  of  the, San  Francisco  Water  Department 
designated  as  Parcel  No.  11,  San  Mateo  County  Lands,  as 
described  in  that  certain  deed  from  the  Spring  Valley  Water 
Company. to  the  City  and  County  of  San  Francisco,  dated 
March  3,  1930,  the  said  lease  being  dated  May  1,  1935,  at  a 
rental  of  $40,00  per  annum, approved  by  this  Commission  on 
April  8,  1935,  under  Resolution  No.  781,  was  served  with  a 
written  60-day. notice  terminating  the  said  lease  by 
J.  J.  Phillips,  Director  of  Property,  on  August  20,  1935, 
the  said  60  days  terminating  on  October  20,  1935,  the  said 
notice  having  been  served  on  said  tenant  on  account  of  the 
sale  to  Mrs.  Irma  Sholz  of  a  portion  of  said  land  and  the 
prospective  sale  to  her  of  the  balance  of  said  lots  except- 
ing a  130-foot  right  of  way  reserved  by  the  said  Water  De- 
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partment  and  Mrs.  Irma  Sholz  having  agreed  to  lease  the 
unsold  portion  for  the  sum  of  $50.00  per  annum,  and 

WHEREAS ,  under  the  terms  and  provisions  of  said 
lease,  said  tenant  is  entitled  to  a  refund  of  the  rental 
paid  and  to  the  actual  expense  on  land  prepared  for  crops 
prior  to  the  service  of  said  notice,  he  having  cleared  the 
northerly  half  of  weeds  and  other  growth  and  plowed  same, 

WHEREAS ,  the  southerly  portion  thereof  was  planted  to 
violets  at  the  time  of  service  of  said  notice,  and  the 
termination  of  said  lease  on  such  portion  would  have  re- 
sulted in  the  payment  of  heavy  damage  toy  the  City,  in 
agreement  with  Mrs.  Irma  Sholz  arrangements  were  made  to 
lease  to  her  the  northerly  portion  of  said  lots  at  the 
expiration  of  said  notice  and  said  tenant,  in  considera- 
tion of  no  claim  for  damage  is  to  be  permitted  to  harvest 
the  violet  crop  from  the  southerly  portion,  such  harvest 
to  be  completed  by  April -1,  1936,  whereupon  a  lease  will 
be  entered  into  with  Mrs.  Scholz  for  that  portion  said 
arrangement  having  been. approved  by  the  General  Manager 
of  the  Water  Department, 

THEREFORE ,  BE  IT  RESOLVED,  That  in  accordance  with 
the  foregoing  preamble  the  said  tenant,  John  Boragno,  be 
paid  the  sum  of  $35,00  in  accordance  with  receiptto  be 
signed  by  him  in  the  following  terms: 

Received  of  the  San  Francisco  Water  Department,  in 
full  settlement  of  any  and  all  claim  for  damge.due  me  on 
account  of  termination  of  my  lease  dated  May  1,  1935. by 
60  days*  written  notice  served  on  me  August  20,  1935, 
signed  by  Jos.  J.  Phillips,  Director  of  Property  for  the 
City  and  County  of  San  Francisco,  it  being  understood  and 
agreed  that  such  damage  applies  to  the  northerly  portion 
of  said  leasehold  as  follows: 

One-half  of  rental  paid  in  advance 
Labor  and  hire  of  team  cleaning  and 
plowing  said  portion 

and  that  I  be  permitted  to  use  the  southerly  portion  there- 
of, now  planted  to  violets,  up  to  March  31,  1936, without 
claim  for  damage  of  any  kind,  and  I  agree  to  be  bound  by 
all  the  terms  and  conditions  except  date  of  expiration, 
April  30,  1936,  contained  in  my  said  former  lease  of  May 
1,  1935,  as  if  same  had  not  been  terminated. 


$20.00 
15.00  $35.00 
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On  motion  of .Commissioner  Pllmer ,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1078 

WHEREAS,  Mrs.  M.  V.  Rodrigue,  2400  Pacific  Avenue 
San  Francisco  has  filed  claim  against  the  San  Francisco 
Water  Department  in  amount  25.27  for  damage  to  clothing: 

WHEREAS,  investigation  discloses  that  servicemen  of 
the  Water  Department  had  opened  the  street  at  the  above 
address,  exposing  a  leaking  pipe  and  at  the  moment  the  pipe 
was  uncovered,  Mrs.  Rodrigue  walked  by  and  was  completely 
drenched  with  mud  and  water  from  the  broken  pipe;  and, 

WHEREAS,  damage  claimed  was  caused  through  no  fault 
or  negligence  on  the  part  of  the  claimant  and  the  sum  of 
$25.27  represents  a  fair  and  just  claim. 

THEREFORE,  BE  IT  RESOLVED,  that  claim  of  Mrs.  M.  V. 
Rodrigue  in  amount  $25.27  against  the  San  Francisco  Water 
Department  is  hereby  approved  for  payment. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1079 

WHEREAS,  Julian  G*  Treiland,  429  Stockton  St.,  San 
Francisco  has  filed  claim  in  amount, $75 .00  against  the 
San  Francisco  Water  Department;  and, 

WHEREAS ,  investigation  discloses  that  a  quantity  of 
books,  magazines  and  papers  were  damaged  through  water 
entering  walls  and  ceiling  of  store  which  was  on  a  lower 
level  than  the  main  supplying  the  premises; 

WHEREAS ,  damage  sustained  was  in  no  manner  the  result 
of  negligence  on  part  of  claimant  and  N.  A.  Eckart,  Gen- 
eral Manager  of  the  Water  Department  has  recommended  pay- 
ment of  claim; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing  hereby  approves  the  payment  of  claim 
of  Julian  G.  Treiland  in  amount  $75.00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1080 

WHEREAS,  L.  J.  Calender,  326  San  Benito  Way,  San 
Francisco  has  filed  claim  in  amount  $25,00  against  the 
San  Francisco  water  Department  covering  medical  services 
rendered  his  son;  and, 

WHEREAS,  investigation  discloses  that  employees  of 
the  Water  Department  haefc  been  using  a  fire  to  heat  a  kettle 
for  melting  lead,  and  that  when  the  work  was  finished,  the 
fire  was  smothered  with  sand  and  that  the  son  of  L.  J. 
Calender  knelt  on  the  hot  sand  resulting  in  severe  burns 
to  his  knee;  and, 

WHEREAS,  it  is  the  opinion  of  the  City  Attorney  that 
as  the  accident  resulted  wholly  through  the  negligence  on 
the  part  of  the  Water  Department  employees,  the  said  Water 
Department  is  justified  in  settling  claim  in  the  amount 
sought ; 

THEREFORE,  BE  IT  RESOLVED ,  That  this  Commission  in 
view  of  the  foregoing  hereby  approves  payment  of  claim  of 
L.  J.  Calender  in  amount  $25,00. 

On  motion  of . Commissioner  Filmer,  seconded  by  Commissioner 
J.  P.  Murphy,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1081 

WHEREAS,  Mrs.  Bridie  Mc  Entee  and  her  two  daughters 
were  passengers  on  a  Municipal  f?J"  car  on  April  3,  1934, 
and  while  attempting  to  alight  from  said  car  at  Church 
and  Seventeenth  Streets,  Mrs.  Mc  Entee  and  one  of  her 
daughters  were  precipitated  to  the  pavement  by  reason  of 
a  premature  starting  of  said. car  and  both  parties  suffered 
numerous  bruises,  contusions,  etc.  of  their  legs  and 
bodies,  and  at  said  time  Mrs.  Mc  Entee  was  six  months 
pregnant  and  shortly  thereafter  delivered  a  still  born 
child,  and  suit  was  commenced  against  the  City  and  County 
of  San  Francisco  for  the  sum  of  Twenty  five  thousand 
($25,000.00)  Dollars  because  of  said  injuries  to  said 
Mrs.  Bridle  Mc  Entee  and  Catherine  Mc  Entee,  and  it  was 
also  alleged  in  said  complaint  that  because  of  said 
accident  and  said  injuries  said  child  was  injured  while 
in  the  womb  of  Mrs.  Mc  Entee;  and, 
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WHEREAS ,  this  City  and  County  has  disclaimed  liabili- 
ty for  said  accident  and  contends  that  the  claim  filed 
by  said  plaintiffs  is  possibly  defective  in  form;  and, 

WHEREAS,  the  City  Attorney  has  agreed  upon  a  settle- 
ment of  said  action  in  the  sum  of  Five  Hundred  ($500.00) 
Dollars. and  said  settlement  has  been  approved  by  T.  B. 
Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  and  the 
City  Attorney  advises  this  Commission  that  owing  to  all 
the  facts  and  circumstances  present  that  said  sum  of  Five 
Hundred  ($500,00)  Dollars  is  a  reasonable  and  just  sum  to 
pay  to  said  plaintiffs  for  release  of  all  claims  for 
damages  of  every  kind  and  character  against  the  City  and 
County  of  San  Francisco, 

4  r 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attor- 
ney be  and  he  is  hereby  authorized  to  fully  compromise 
and  settle  the  claim  of  all  plaintiffs  in  this  matter  by 
the  payment  of  the  sum  of  Five  Hundred  ($500,00)  Dollars, 

Mr,  Charles  Powers  again  appeared  requesting  additional 
lighting  facilities  on  Church  St.  between  24th.  &  30th. 
He  was  advised  that  the  matter  was  under  consideration  by 
the  Commission. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of 
the  chair. 
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MINUTES  OF  THE  NINETY  FOURTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL -NO/ EMBER  12.  1935  at  5:00  P.M. 


Present:    Commissioners  L.  F.  Byington,  Geo.  Filmer  and 
J.  H.  Mc  Callum. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  minutes  of  the    meeting  ...  held  October  28, 
1935  were  approved. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  were  approved  for  payment. 

(a)  Contract  payment  dated  November  4,  1935,  Construction  of 
Tunnel  No.  1-B,  Lower  Cherry  Aqueduct-HHWS  151,  payable 
to  Kemper  Construction  Co.  in  amount  $8,183.70. 

(b)  Contract  payment  dated  November  6,  1935, .Enlargement  of 
0TShaughnessy  Dam,  HHWS  Contract  No.  149,  payable  to 
Transbay  Construction  Co.  in  amount  $41,339.73. 

(c)  Contract  payment  dated  November  8,  1935,  Laying  6&8tf  CI 
Mains  in  the  University  Mound  District-SFWD  Contract  No. 
82-payable  to  Lowrie  Paving  Co.  in  amount  $3,043.68. 

(d)  Contract  payment  dated  November  8,  1935,  Laying  12&16f?  CI 
Feeder  Mains  in  easterly  section  of  City-SFWD  Contract  No. 
57, payable  to  W.J.Tobin  in  amount  $9,941.54. 

(e)  Contract  payment  dated  November  8,  1935,  Bay  Crossing  Pipe 
Line  No.  2-SF//D  Contract  No.  46-Payable  to  Y/estern  Pipe 

&  Steel  Co.  in  amount  $34,687.95. 

(f)  Contract  payment  dated  November  8,  1935,  Submarine  Sections 
Bay  Crossing  Pipe  Line  No.  2-SFWD  Contract  No.  53,payable 
to  Pacific  Bridge  Co.  in  amount  $114,982.66. 

(g)  Contract  payment  dated  November  4,  1935-Crystal  Springs 
Pipe  Line  Tunnel -SFV/D  Contract  74- payable  to  Barrett  and 
Hilp  in  amount  $16,808.40. 

(h)  Contract  payment  dated  November  6,  1935,  Harvesting  Walnut 
Crop-SFWD  Contract  No.  bo-payable  to  Chas.  Schween  and  Son 
in  amount  $2,115.00. 

(i)  Contract  payment  dated  November  8,  1935,  Field  Fill  at 
Airport-Airport  Contract  No.  34— payable  to  Piombo  Bros. 
Co.  in  amount  $12,577.27. 
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On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO,  1082 

WHEREAS,  The  City  and  County  of  San  Francisco  through 
Resolution  No.  24746  (New  Series)  of  the  Board  of  Supervisors 
accepted  a  certain  deed  dated  November  21,  1925  from  Edwin 
T.  Jasper  et  al  to  a  sub-surface  easement  for  a  portion  of 
the  Foothill  Tunnel  of  the  Hetch  Hetchy  Aqueduct  in  Tuolumne 
County,  California;  and, 

WHEREAS,  said  deed  provides  that  under  certain  conditions 
the  City  shall  furnish  to  the  grantor  a  supply  of  water  for 
the  grantor's  requirements;  and, 

WHEREAS,  said  deed  p$?ovides  a  time  limit  for  the  ascer- 
tainment of  the  amount  of  any  damage  which  may  be  caused  by 
the  disappearance  or . diminution  of  the  natural  flow  of  water 
in  said  springs;  and, 

V/HEREAS,  time  limit  for  furnishing  grantor  water  was  ex- 
tended to  October  1,  1935  and  grantor  has  requested  a  further 
extension  of  time  to  October  1,  1936; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Mayor  and  the  Clerk 
of  the  Board  of  Supervisors  are  hereby  authorized  and  di- 
rected to  execute  on  behalf  of  the  City  and  County  of  San. 
Francisco  a  written  agreement  with  Edwin  T.  Jasper  et  al., 
extending  said  time  limit  of  said  deed  to  and  Until  October 
1,  1936  subject  to  all  conditions  contained  in  said  deed, 
except  as  expressly  modified  in  said  agreement. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  1085 

"RESOLVED ,  That  the  Contract  for  the  following  public  work 
to  be  performed  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  in  pursuance  of  the  provisions 
of  the  Charter  of  the  said  City  and  County,  to-wit: 

FOR  THE  CONSTRUCTION  OF  EXTENSIONS  TO  THE  UPPER  ALAMEDA 
TUNNEL  OUTFALL  (In  Santa  Clara  County)  SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  NO.  92-FEDERAL  PUBLIC 
WORKS  DOCKET  1132-2 

be  and  the  same  is  hereby  awarded  to  M.  J.  Lynch  he  being  the 
lowest  regular  and  responsible  bidder  for  said  work  at  the 
following  unit  prices  for  the  estimated  quantities  stated: 
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Item    Description  of  Item,  Estimated  Quantities,    Total  Amt. 
No.    Unit  Price  for  Item 

1  Excavation,  all  classes;  400  cubic  yards  at 

Three  dollars  ($3.00)  per  cubic  yard  $  1,200.00 

2  Backfill;  1,200  cubic  yards  at  Thirty  five 

cents  ($0.35)  per  cubic  yard  420.00 

3  Concrete;  450  cubic  yards  at  Twenty  five 

dollars  ($25.00)  per  cubic  yard  11,250.00 

4  Reinforcing  Steel;  41,000  pounds  at  Five 

cents  ($0.05)  per  pound  2,050.00 

5  Rubble  Masonry  Work;  80  cubic  yards  at  Eight 

dollars  ($8.00)  per  cubic  yard  640.00 

Total  amount  of  Bid  $15,560.00 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-012-01. 

* 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  1084 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  the  said  City  and  County,  to-wit: 


FOR  THE  LAYING  OF  A  36    INCH  STEEL  FEEDER  MAIN  ON 
SEVENTEENTH  STREET  FROM  BRYANT  STREET  TO  POTRERO 
AVENUE  SAN  FRANCISCO  WATER  DEPARTMENT  SPECIFICATION. 
NO.  93 -FEDERAL  PUBLIC  WORKS  DOCKET  NO.  1132-7B 

be  and  the  same  is  hereby  awarded  to  Sibley  Grading  and 
Teaming  Co.  Hhey  being  the  lowest  regular  and  responsible 
bidder  for  said  work  at  the  following  unit  prices  for  the 
estimated  quantities  stated: 

Item    Description  of  Item,  estimated  quantities,    Total  Amount 
No.    Unit  price  for  item 

1    Fabrication,  lining  and  coating  of  steel  pipe 
with  single  standard  wrapping,  900  lineal  feet 
of  36  inch  diameter  pipe  at  Six  dollars  and 
Seventy  five  cents  ($6.75)  per  linear  foot  $6,075.00 
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2  Fabrication  of  bends;  10  roundabout  seams  from 
36  inch  diameter  pipe  at  Twenty  five  dollars 

$25,00  each  250.00 

3  Excavation  and  backfill,  for  normal  trench, 
not  over  six  feet  below  street  surface  for 
36  inch  diameter  pipe;  900  lineal  feet  at 
Four  dollars  and  sixty  cents  (<p4.60)  per 

lineal  foot  4,140.00 

4  Additional  excavation  and  backfill,  for 
trench  from  street  surface  to  eight  feet  be- 
low street  surface;  200  cubic  yards  at  Three 

dollars  and  fifty  ($3.50)  per  cubic  yard  700.00 

5  Additional  excavation  and  backfill,  for 
trench  over  eight  feet  below  street  surface; 
100  cubic  yards  at  Five  dollars  ($5.00)  per 

cubic  yard  500.00 

6  Excavation  and  backfill  for  blow-offs;  50 
cubic  yards  at  Three  dollars  and  fifty  cents 

($3.50)  per  cubic  yard  175. OC 

7  Additional  pavement  removal  and  replacement; 
500  square  feet  at  Thirty  cents  ($0.30)  per 

square  foot  150.00 

8  Installation  of  pipe;900  lineal  feet  of  36 
inch  steel  pipe  at  Ninety  nine  cents  ($0.99j 

per  linear  foot  891.00 

9  Installation  of  fittings;  1,000  pounds  at 

Eight  cents  ($0.08)  per  pound  80.00 

10    Repavement  with  asphaltlc  concrete;  4,000 
square  feet  at  Twenty  four  cents  ($0.24)  per 
square  foot  960.00 

Total  amount  of  bid  $15,921,00 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-023-01. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 
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RESOLUTIONS.  1085 

RESOLVED,  That  this  Commission  hereby  approves  and  re- 
quests the  Board  of  Supervisors  to  adopt  the  following  re- 
solution: 

RESOLVED,  In  accordance  with  the  recommendation  of  the 
Public  Utilities  Commission,  that  the  City  and  County  of  San 
Francisco  accept  that  certain  quitclaim  deed  dated  October 
29,  1935  from  Spring  Valley  Company  Ltd.,  to  Lot  10-A, 
Assessor's  Block  1852,  situated  in  the  City  and  County  of  San 
Francisco,  State  of  California. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1086 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  the  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  leases  and  authorizes 
the  execution  of  same  as  follows: 

Chas.  J.  Andrade  of  SunoJ,  California,  all  of  that  portion- of 

the  west  half  of  Sec.  18,  Tn.  4,S.Range  1, 
E,  MDB&M  outside  of  the  Ex  Mission  San  Jose  lands,  containing 
180  acres,. more  or  less  for  the  full  period  of  one  year  from 
November  1,  1935  at  an  annual  rental  of  $160.00 

D.  Iteferrari  of  Colma,  California,  Lots  3,  4  and  8  of  the 

Abbey  Homestead  for  the  period -of  one  year  from 
November  1,  1935  at  an  annual  rental  of  $15.00. 

John  Geary  of  Milpitas,  California,  covering  100  acres  in, 
Alameda  County  for  the  period  of  one  year  from  November  1,1935 
at  an  annual  rental  of  $225.00. 

S.  G0ZZ0LIN0  of  Millbrae,  California,  portion  of  the  Millbrae 
Reservoir  Lot  containing  10  acres,  more  or  less  for  a  period 
of  six  months  at  a  rental  of  $75.00  for  the  period. 

J.  BRITSCHGI  of  Menlo  Park,  California,  parcels  2011  (1)  and 
2011  (2)  of  the  Hetch  Hetchy  Bay  Division  Right  of  Way,  con- 
taining 28.191  acres  for  th  period  of  one  year  from  November 
1,  1935  at  an  annual  rental  of  $600.00. 
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Hansen.  Or 1 off  &  Co, of  Pleasanton,  California,  Plots  45  and 

1  of  the  Bernal  Portion  of  Rancho  El 
Valle  de  San  Jose,  containing  20  acres,  more  or  less  for  a 
period  of  one  year  from  November  1,  1935  at  an  annual  rental 
of  $300.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1087 

RESOLVED,  That  this  Commission  hereby  approves  granting 
revocable  permits  to  the  following  named  individuals  to  use 
for  garden  purposes  the  hereinafter  described  property  of  the 
City  and  County  of  San  Francisco  under  the  control  of  the 
San  Francisco  Water  Department: 

L.  J.  Scafidi.  30  Montgomery  St.,  San  Francisco,  the  use  of 
the  west  half  of  Parcel  No.  2127  as  described  in  the  Hetch 
Hetchy  Office  Records,  laying  between  Woodside  Road  on  the 
East  and  the  Reese  Subdivision  of  Redwood  City  on  the  West. 

George  Erskine  of .Fifth  Avenue,  Redwood  City,  the  use  of 
Parcels  Nos.  2043,  2026  (5)  and  2044  (1)  as  described  in  the 
Hetch  Hetchy  Office  Records  and  being  portions  of  Lots  14, 
15,  16  and  17  in  Block  10,  of  the  North  Fair  Oaks  Subdivision 
being  located  on  the  northwest  side  of  Fifth  Avenue  between 
Park  Road  and  Dumbarton  Lane. 

W.  Clayton    of  Clayton  Nurseries,  Woodside  Road,  the  use  of 
the  east  half  of  Parcel  No.  2127  as  described  in  the  Hetch 
Hetchy  office  records,  lying  between  Woodside  Road  on  the 
East  and  the  Reese  Subidivision  of  Redwood  City  on  the  West. 

This  permission  is  granted  subject  to  the  following  conditions 
and  shall  not  become  effective  until  receipt  by  this  Com- 
mission of  an  acceptance  from  the  permittee  properly  endorsed 
and  signed  hereon,  accepting  this  permit  subject  to  all  the 
conditions  hereof. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities  Com- 
mission and  is  revocable  at  any  time  at  the  will  of  the 
Commission. 

2.  No  structures  of  any  kind,  except  fences  shall  be  erected 
on  the  property  and  all  fences  shall  be  maintained  in  a 
manner  satisfactory  to -the  General  Manager  of  the  San  Fran- 
cisco Water  Department. 
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3.  No  trees,  or  large  or  tall  growing  shrubs,  shall  be 
planted  on  said  property* 

4.  The  permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  as  may  be  fixed  by  said  notice 
remove  fences,  grass  sod  and  plants,  at  his  own  expense, 
when  such  removal  is  made  necessary  by  any  construction  or 
repair  work  by  the  City. 

5.  The  permittee  shall  at  all  times  maintain  and  keep  the 
City's  land  herein  described  in  a  sightly  condition  insofar 
as  the  same  may  be  effected. by  the  permittee's  operations 
thereon  as  hereby  permitted,  in  accordance  with  the  direction 
of  and  to  the  satisfaction  of  the  General  Manager  of  the  San 
Francisco  Water  Department. 

6.  Neither  the  City  nor  any  Commission,  Board  or  Officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to  the 
garden,  plants,  lawns  or  fences  on  the  herein  described  pro- 
perty arising  from  any  cause  whatsoever. 

7.  The  permittee  shall  hold  the  City  free  and  harmless  from 
liens  of  every  kind  and  nature  and  from  claims  for  damage  to 
property  or  injury  or  death  to  persons,  which  may  in  any  way 
be  due  to  his  use  and/or  occupations  of  the  herein  described 
property. 

8.  In  the  event  that  the  permittee  shall  abandon  the  use  of 
said  property  as  a  driveway  or  garden  for  a  period  of  one 
year  or  shall  fail  neglect  or  refuse  to  comply  v/ith  amy  of  the 
conditions  herein  contained,  or  in  the  event  that  this  per- 
mission shall  be  revoked,  then  all  rights  of  the  permittee 
hereunder  shall  forthwith  cease  and  determine. 

9.  Should  the  permittee  fail  or  neglect  to  do  within  a 
reasonable  time  any  work  required  to  be  done  by  the  permittee 
under  the  conditions  hereof,  the  City,  through  its  authorized 
representatives  shall  have  the  power  to  do  said  work  at  the 
sole  expense  of  the  permittee,  which  expense  the  permittee 
shall  promptly  pay  on  demand. 

10.  Said  permittee  shall  install  gates  in  the  fences  at  his 
own  expense  and  in  accordance  with  the  directions  of  the  City 
so  as  to  permit  the  City's  pipe  line  inspectors  to  pass 
through  at  any  and  all  times. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1088 

WHEREAS ,  informal  sealed  bids  were  requested  for  the 
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leasing  of  the  "Byrne  Rock  Quarry"  in  San  Mateo  County  on 
land  under  the  jurisdiction  of  the  San  Francisco  Water  De-. 
partment  for  a  period  of  three  years  from  November  1,  1935, 
subject  to  the  approval  of  this  Commission  to  be  opened  at 
the  office  of  the  Commission  on  Thursday,  October  31,  1935 
at  3:00  Opclock,  P.M.,  and 

.  WHEREAS ,  only  one  bid  that  of  H*  E,  Casey  Co.  of  Burling- 
ame,  California,  at  a  rental  of  $600.00  per  annum,  was  re- 
ceived and  the  General  Manager  of  the  San  Franci  sco  Water  De- 
partment has  recommended  that  said  bid  be  not  accepted 

THEREFORE ,  BE  IT  RESOLVED,  That  in  accordance  with  the 
said  proposal  whereby  this  Commission  reserved  the  right  to 
reject  any  and  all  bids,  the  said  bid  of  H.  E.  Casey  Co.  be 
and  is  hereby  rejected,  and  it  is  ordered  that  the  said 
bidder  be  notified  promptly  of  such  rejection,  and  it  is 
ordered  that  the  certified  check  of  $60.00  v/hich  is  10^  of 
the  annual  rental  bid -as  was  required  by  said  proposal  be  re- 
turned to  said  bidder. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1089 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  the  allotted  balance  of  Appropriation 
No.  465-201-00-Municipal  Railv/ay  Contractual  Services  to 
Appropriation  No*  565-201-00-the  sum  of  $1,000.00  and  from 
Appropriation  No*  565-103-00-Municipal  Railway  Wages  to 
Appropriation  No.  565-201-00  the  sum  of  $2,500.00  to  set  up 
appropriation  for  survey  of  Market  Street  Subway. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1090 

RESOLVED,  That  this  Commission  approves  and  requests  the 
Controller  to  transfer  from  the  allotted  balance  of  Appropri- 
ation No*  593-906-00-Water  Department  Bond  Fund  to  Appropri- 
ation No.  593-901-01  the  sum  of  $2,227.50  for  accounting  costs 
incurred  by  Controller  on  account  of  Construction  Projects 
under  1933  Water  Distribution  Bond  Funds  for  period  October  1, 
1935  to  December  31,  1935. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1091 

RESOLVED,  That  this  Commission  hereby  approves  and  re- 
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quests  the  Controller  to  transfer  from  the  unallotted  balance 
of  Appropriation  No.  565-913-00-Municipal  Railv/ay .Depreciat- 
ion to  Appropriation  No.  565-913-12  the  sum  of  $2,100.00 
to  set  up  replacement  Job.  No.  1248-Single  over  Single  Track 
crossing  inbound-S/W  Corner  4th.  &  Market  Street. 

On  motion- of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1092 

4 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  593-904-01-51 
Water  Distribution  Bonds  to  Appropriation  No.  593-904-01-54 
the  sum  of  $l,150.00-additional  engineering  and  inspection 
expense  in  connection  with  SFWD  Contract  No,  64-Excavation 
and  Embankment  of  University  Mound  Reservoir. 

On  motion. of  Commissioner  Pilmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1093 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  to  Appropriation  No.  597-905-00-Airport 
Field  Lighting  Contract  allocation  the  following  sums: 

From  surplus  in  Appropriation  No.  597-901-15-Airport  Levee 
Extension  contingencies  $759.15. 

From  surplus  in  Appropriation  No.  597-901-14-Airport  Levee 
Extension-Bureau  of  Engineering  $1029.77. 

From  surplus  in  Appropriation  No.  597-902-15-Airport  Field 
Fill  contingencies  $3,000.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1094 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  set  up  an  allotment,  Appropriation  no.  597-905-14- 
Airport  Field -Lighting-Services  of  Bureau  of  Engineering  the 
sum  of  $1,872.58,  said  sum  to  be  transferred  from  surpluses  as 
follows: 

From  Appropriation  No.  597-901-14-Airport -Levee  Extension- 
Services  of  Bureau  of  Engineering  $324.01. 

From  Appropriation  No.  597-907-15-Airport. Field  Lighting- 
Preliminary  and  Administrative  Expense  $1,548.57. 
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Onmotion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1095 

RESOLVED ,  That  this  Commission  hereby  requests  the  Con- 
troller to  allot  from  Appropriation  No.  566-013-00-V/ater  De- 
partment unallocated  to  Appropriation  No.  566-013-52-the 
sum  of  $500.00  for  Engineering  for  Calaveras  Improvements. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1096 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  566-101 -00-Water 
Department  Permanent  Salaries  to, Appropriation  No.  566-102-00 
Temporary  Salaries  the  sum  of  $2,546.61  to  provide  for  payment 
of  Salaries  budgeted  as  permanent. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1097 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  566-101 -00-Water 
Department  Permanent  Salaries  to  Appropriation  No.  566-103-00- 
V/ages  the  sum  of  $9,336.02  to  restore  deficiency  in  the  latter 
appropriation  due  to  erroneous  deduction  in  the  budget  for 
interdepartmental  work. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1098 

RESOLVED,  Thatthis  Commission  requests  the  Controller  to 
transfer  from  Appropriation  No.  593-902-04-Water  Department 
to  Appropriation  No.  593-901 -00- the  sum  of  $519,403.10  and 
from  Appropriation  No.  593-901-00  to  the  appropriations  and 
amounts  as  follows: 

* 

593-903-09-54-Crystal  Springs  Pipe  Line  Engineering  21,255.00 
593-903-10-Crystal  Springs  Outlet  Tunnel  85,000.00 
593-906-13-Extensions  to  Mains  36,139.00 
593-906-25-Extensions  to  Mains  40,019.00 
593-906-27-Central  Pump  Reservoir  103,070.00 
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On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1099 

RESOLVED ,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  Appropriation  No.  593-901-00-V/ater 
Department  to: 

Appropriation  -  No.  593-901-01-General  Costs,  undistributed 
the  sum  of  $6,000.00 

Appropriation  No*  593-902-01-54-Bay  Crossing  Engineering  the 
sum  of  $4,000.00 

Appropriation. No .  -593-902-04-54-Submarine  Pipe  Engineering 
the  sum  of  $2,500.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1100 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller to  transfer  from  the  allotted  balance  of  Appropriation 
No.  593-902-01-51-Water  Department  Distribution  Bonds  to 
Appropriation  No.  593-902-01-1  the  sum  of  $6,831.00  to  pro- 
vide funds  to  replace  66H  diameter  expansion  joint  with  76" 
expansion  joint,  SFWD  Contract. No.  46-Bay  Crossing  Pipe  Line 
No.  2-0rder  No.  678-contractor ,  Western  Pipe  &  Steel  Co. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1101 

WHEREAS ,  This  Commission  through  Resolution  No.  832, 
adopted  May  27,  J935  requested  the  Board  of  Supervisors  to 
enact  the  necessary  or  dinance  authorizing  the  Director  of 
Property  to  arrange  for  leasing  certain  Water  Department  land, 
in  San  Mateo  County  for  radio  receiving  station  purposes;  and, 

WHEREAS,  the  Director  of  Property  advertised  for  bids 
and  in  response  thereto  received  an  offer  from  the  Hearst 
Radio  Inc.,  to  lease  6.289  acres  for  a  period  of  five  years  . 
from  December  1,  1935  at  a  monthly  cash  rental  of  $50.00;and, 

WHEREAS,  no  higher  bids  were  made  or  received  and 
Hearst  Radio  Inc.,  has  deposited  the  sum  of  $50.00  with 
the  Director  of  Property  in  payment  of  the  first  month 7 s 
rent: 


752 


}. 

) 


] 


( 


THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  approves 
awarding  said  lease  to  Hearst  Radio  Inc.,  and  requests  the 
Board  of  Supervisors  to  execute  said  lease  on  behalf  of  the 
City  &  County  of  San  Francisco* 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Call urn,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approve  the  recommendation 
of  the  Manager  of  Utilities,  the  General  Manager  and  Chief 
Engineer  of  the  Water  Department  that  an  order  for  extra  work 
in  the  amount  $6,831,00  be  given  to  Western  Pipe  &  Steel  Co. 
contractors  to  install  an  expansion  joint  in  the  Bay  Crossing 
Pipe  Line  No,  2  near  the  west  end  of  the  bridge  at  Ravens- 
wood  and  to  install  a  concrete  anchor  on -pile  foundation, 
under  SFY/D  Contract  No.  46-Section  ?fA&B??. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves 
the  employment  of  Pacific  Bridge  Co.,  contractor  on  the  sub- 
marine sections  of  Bay  Crossing  Pipe  Line, No.  2  as  sub- 
contractor under  Western  Pipe  &  Steel  Co.,  said  Pacific 
Bridge  Co.  having  available  necessary  equipment  at  the  site 
to  perform  the  work  of  driving  piles,  installing  concrete 
and  other  portions  of  work  involved  in  connection  with  the 
performance  of  the  extra  work  hereinbefore  mentioned. 

Thereupon  the  meeting  adjourned  to  meet  at  the  call  of  the 
chair. 


RESOLUTION  NO.  1102 
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MINUTES  OF  THE  ADJOURNED  MEETING  OP  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282-CITY  HALL- 
NOVEMBER  25.  1955  at  2:50  P.  M.  


Present:    Commissioners  L.  P.  Byington,  Geo.  Filmer,  J.  H. 
Mc  Callum,  J.  P.  Mc  Laughlin. 

President  L.  F.  Byington  presided. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  signed -by  members  of  the 
Commission  November  18;,.  1955  was  ratified;  .Commissioner 
L«  v.  Byington  not  voting. 


RESOLUTION  NO.  1105 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County  of  San 
Francisco  to-wit: 

FOR  CONSTRUCTING -THE  MOCCASIN  DIVERSION  V/CRKS 
HHWS  Contract  No.  156-FEDERAL  WORKS  PROJECT 
NO.  1150, 

be  and  the  same  is  hereby  awarded  to  MacDonald  and  Kahn  Co. 
Ltd.  it  being  the  lowest  regular  and  responsible  bidder 
therefor,  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item   Description  of  Item,  Estimated  Quantity,    Total  Amount 
No.  Unit  Price  for  Item 

*  ^ 

1  Common  excavation  for  dam,  1,500  cu.  yds 
at  Two -dollars  ninety  five  cents  ($2.95) 

per  cu.  yd.  $  4,425.00 

2  Rock  excavation  for  dam,  2,500  cu.  yds  at 
Two  dollars  ninety  five  cents  ($2.95)  per 

cu.  yd.  7,575.00 

5    Common  excavation  for  conduit,  5„000  cu.  yds 
at  Two  dollars  ninety  five  cents  (fe.95) 
per  cu.  yd.  14,750.00 

4  Rock  excavation  for  conduit, 5, 000  cu.  yds  at 
Two  dollars  ninety  five  cents  ($2.95)  per 

cu.  yd.  8,850.00 

5  Drilling  grout  holes,  1,500  lin.ft.  at  One 

Dollar  and  fifty  cents  ($1.50)  per  lin.ft.  2,250.00 
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5    Furnishing  and  installing  grout  pipes,  500 

lin.  ft.  at  Seventy  cents  ($0.70)  per  linft.  350.00 

7  Making  connection  to  grout  pipes,  70  connections 
at  Three  dollars  seventy  cents  ($3.70)  per 

connection.  259.00 

8  Pressure  grouting,  1,000  cu.  ft.  at  One  dollar 

eighty  five  cents  ($1.85)  per  cu.  ft.  1,850.00 


9    Concrete,  Class  A,  3,700  cu.  yds.  at  Ten 
Dollars  fifty  cents  ($10,50)  per  cu.  yd. 

10  Concrete,  Class  B,  75  cu.  yds  at  Twenty  six 
dollars  ($26.00)  per  cu.  yd. 

11  Concrete,  Class  C,  500  cu.  yds  at  Ten  Dollars 
($10.00)  per  cu.  yd. 


38,850.00 


1,950.00 


5,000.00 


12    Portland  cement,  4,500  barrels  at  Two  dollars 

eighty  cents  ($2.80)  per  barrel  12,600.00 


13  Reinforcing  steel,  45,000  pounds  at  Six  and 
one  half  cents  ($0,065)  per  pound 

14  Diversion  conduit,  monolithic  type,  1,720  lin. 
ft.  at  Sixty  one  dollars  fifty  cents  ($61.50) 
per  lin.  ft. 

16  Galvanized  pipe  hand  railing,  3,900  pounds  at 
Sixteen  cents  ($0.16)  per  pound 

17  Copper  water  stops,  2,000  pounds  at  Seventy 
cents  ($0.70)  per  pound 

18  Structural  steel,  38,000  pounds  at  Ten  cents 
($0.10)  per  pound 

19  Steel  hardware,  1,000  pounds  at  Seventy  five 
cents  (h^O.75)  per  pound 

20  Galvanized  steel  wire  rope,  600  pounds  at 
Thirty  cents  ($0.30)  per  pound 


2,925.00 


105,780,00 


624.00 


1,400.00 


3,800.00 


750.00 


180.00 


Total  All  Items,  Proposition  A 


$213,968.00 


And  all  other  "bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  is  to  be  borne  from  funds  of  the  1932 
Hetch  Hetchy  Bonds  and  from  a  grant  from  the  United  States  of 
America  through  the  Federal  Emergency  Administration  of 
Public  Works. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Mc  Laughlin,  the  following  resolution  signed  by 
members  of  the  Commission  on  November  22,  1935  was 
ratified: 


RESOLUTION  NO.  1103-A 

RESOLVED ,  That  this  Commission  hereby  rejects  all 
bids  received  under  date  of  November  13,  1935  for  the 
Reconstruction  of  Union  Street  Tracks  under  Municipal 
Railway  Contract  No.  170;  and, 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
approves  re-advertising  for  said  Municipal  Railway 
Contract  No.  170  bids  to  be  received  and  opened,  Monday 
December  2,  1935. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 


RESOLUTION  NO.  1104 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and 
County,  to -wit: 


FOR  THE  CONSTRUCTION  OF  THE  CRYSTAL  SPRINGS  OUTLET 
TUNNEL  NO.  2,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION NO.  90-FEDERAL  PUBLIC  WORKS  DOCKET  NO. 
1510-5D 


be  and  the  same  is  hereby  awarded  to  Macdonald  and  Kahn 
Co.  Ltd.  they  being  the  lowest  regular  and  responsible 
bidder  for  said  work  at  the  following  unit  prices  for 
the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities,  Total  Amt 
No.    Unit  Price  for  Item 

1     Excavation,  other  than  tunnel  bore;  550  cu. 
yds  at  One  dollar  and  twenty  five  cents 
($1.25)  per  cu.  yd.  $  687.50 


Concrete,  other  than  tunnel  lining;  135 

cubic  yards  at  Fourteen  dollars  ($14.00) 

per  cu.  yd.  1,890.00 

Reinforcing  steel ;12, 500  pounds  at  Five  and 
nine  hundred  eighty  eight  thousanths  cents 
($0.05988) per  pound  748.50 
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Excavating  tunnel  bore;  2,900  cubic  yards 
at  Ten  dollars  and  fifty  cents  (s>10.50) 
per  cu.  yd. 


9  § 


30,450,00 


5 


Concrete  tunnel  lining;  1,400  cubic  yards 
at  Seventeen  dollars  and  f ofty  six  cents 
($17.46)  per  cu.  yd. 


24,444.00 


6 


Furnishing  and  installing  grout  pipes  in 
tunnel;  175  grout  pipes  at  Three  Dollars 
($3.00)  each 


525.00 


7 


G-routing  in  tunnel; 500  sacks  of  cement  at 
two  dollars  and  fifty  cents  (^2.50)  per 
sack  of  cement 


1.250.00 


Total  amount  of  bid 


$59,995.00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of  the 
Water  Distribution  Bonds-1933. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 


RESOLVED ,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  charter  of  the  said  City  and  County,  to- 
wit: 

FOR  THE  RECONSTRUCTION  OF  TffiE  'CALAVERAS  INTAKE 
SCREENS  AND  ADITS, SAN  FRANCISCO  WATER  DEPARTMENT 
SPECIFICATION  NO.  9 6 -FEDERAL  PUBLIC  WORKS 
DOCKET  NO.  1132-3C 

be  and  the  same  is  hereby  awarded  to  M.  J.  Lynch,  he  being 
the  lov/est  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Description  of  Item,  Estimated  Quantities  Total  tot, 
No ..  Unit  Price  for  Item 

1    Furnishing  and  installing  two  60  inch 
diameter  perforated  steel  pipe  screens  of 
3/8"  plate  for  the  lump  sum  price  of 
Two  thousand  dollars  ($2,000.00)  each  $  4,000.00 
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2  Excavation,  80  cubic  yards  at  Four  dollars 

(94.00)  per  cu.  yd.  320,00 

3  Concrete;  50  cubic  yards  at  Twenty  five 

dollars  ($25.00)  per  cu.  yd.  1,250.00 


4  Furnishing  and  placing  reinforcing  steel; 

1,100  pounds  at  Five  cents  ($0.05)  per  lb.  55.00 

5  Furnishing  and  installing  grout  pipes  in  adits; 

20  pipes  installed  at  Four  Dollars  (94.00)  each  80.00 


6  Grouting  in  adits;  300  sacks  cement  at  Two 

dollars  and  fifty  cents  (92.50)  per  sack  750.00 

7  Furnishing  steel  plate  lining  for  adits;  85 
linear  feet  at  Sixteen  dollars  (916,00)  per 

linear  foot  1,360.00 

8  Installing  steel  plate  lining  in  Adits;  85 
linear  feet  at  Four  dollars  (94.00)  per 

linear  foot  340.00 


9    Coating  interior  of  steel  lining  in  Adits; 
1,150  square  feet  at  Twenty  cents  ($0.20)  per 
square  foot  230.00 

Total  amount  of  bid  $8,385.00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-013-03. 

The  performance  by  the  City  of  the  contract  for  the  doing 
of  the  work  for  which  proposals  were  called  is  dependent  1 
upon  the  receipt  by  the  City  and  County  of  San  Francisco 
of  a  Grant  from  the  Public  Works  Administration  of  the 
United  States  in  accordance  with  the  offer  heretofore 
made  by  said  Public  Works  Administration  to  said  City  and 
County.    Any  contract  awarded  hereunder  will  not  be 
certified  by  the  Controller  until  said  Grant  is  received 
in  accordance  v/ith  said  offer,  and  unless  said  Grant  is 
received,  said  contract  will  not  be  performed  by  the  City, 
and  in  the  event  of  said  non-performance  by  the  City,  the 
successful  bidder  will  not  be  entitled  to  recover  against 
the  City,  any  damage  for  said  non  performance,  nor  will 
said  bidder  be  entitled  to  any  damage  for  any  delay  in  the 
completion  of  said  contract  by  reason  of  delay  in  the  City 
receiving  said  Grant  but  the  time  allowed  for  the  comple- 
tion of  said  contract  shall  be  extended  to  meet  the  time 
of  said  delay. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1106 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
Charter  of  the  said  City  and  County ,towit: 

FOR  THE  LAYING  OF  12  and  16  INCH  CAST  IRON 
FEEDER  MAINS  IN  SAN  FRANCISCO, SAN  FRANCISCO 
WATER  DEPARTMENT  SPECIFICATION  V/.  D.  91- 
FEDERAL  PUBLIC  WORKS  DOCKET  11 32-7 A 

* 

be  and  the  same  is  hereby  awarded  to  M.  J.  Lynch,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated. 

Item  Description  of  Item,  Estimated  Quantities    Total  Amt. 
No.  Unit  Price  for  Item 


1  Excavation  and  backfill. 

(a)  For  12"  pipe-trench  24,?  wide  Igy  44" 
deep;  21,775  linear  feet  at  Fifty  cents 

(h>0.50)  per  linear  foot  10,887.50 

(b)  For-16'f  pipe -trench  30"'  wide  by  48" 
deep;  9,000  linear  feet  at "Sixty  cents 

($0.60)  per  linear  foot  5,400.00 

2  Additional  excavation  and  backfill;  1,000 

cubic  yards  at  One  dollar  £$1.00)  per  cu.yd.  1,000.00 

3  Additional  pavement  removal  and  replacement; 
2,000  square  feet  at  Thirty  five  cents 

($0.35)  per  square  foot  700.00 

4  Installing  pipe: 

(a)  21,775  linear  feet  of  12"  bell -and  spigot 
cast  iron  pipe  at  Twenty  cents  ($0.20)  per 

linear  foot  4,355.00 

(b)  9,000  linear  feet  of  16"  bell  and  spigot 
cast  iron  pipe  at  Thirty  cents  ($0.30)  per 

linear  foot  2,700.00 

5  Installing  of  fittings,  gate  valves,  etc. 

62,000  pounds  at  One  cent  (^0.01)  per  pound  620.00 

6  Making  joints-for  pipe  and  fittings;8,700 
linear  feet  of  bell  and  spigot  joints  at 

Fifty  cents  (vO.50)  per  linear  foot  4,350.00 
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7    Repavement,  72,000  square  feet  at  Twenty  three  , 

cents  ($0.23)  per  square  feet  16.560,00 


Total  Amount  of  Bid  $46.572.50 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected . 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  566-024-91. 

The  performance  by  the  City  of  the  contract  for  the  doing 
of  the  work  for  which  proposals  were  called  is  dependent 
upon  the  receipt  by  the  City  and  County  of  San  Francisco 
of  a  Grant  from  the  Public  Works  Administration  of  the 
United  States  in  accordance  with  the  offer  heretofore 
made  by  said  Public  Works  Administration  to  said  City  and 
County.    Any  contract  awarded  hereunder  will  not  be  certi- 
fied by  the  Controller  until  said  Grant  is  received  in 
accordance  with  said  offer  and  unless  said  Grant  is  re- 
ceived, said  contract  will  not  be  performed  by  the  City 
and  in  the  event  of  said  non-performance  by  the  City  the 
successful  bidder  will  not  be  entitled  to  recover  against 
the  City  any  damage  for  said  non  performance  nor  will  said 
bidder  be  entitled  to  any  damage  for  any  delay  in  the  com- 
pletion of  said  contract  by  reason  of  delay  in  the  City 
receiving  said  Grant,  but  the  time  allowed  for  the  com- 
pletion of  said  contract  shall  be  extended  to  meet  the 
time  of  said  delay. 

On  motion. of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1107 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County- 
to-wit: 

FOR  THE  CONSTRUCTION  OF  ADDITIONS  TO  THE  STREET 
LIGHTING  SYSTEM  CIVIC  CENTER- L&P  Contract  No. 
8-Federal  Public  Works  Project  No.  1132-12A 

be  and  the  same  is  hereby  awarded  to  A.  Soda  and  Son,  he 
being  the  lowest  regular  and  responsible  bidder  for  said 
work  at  the  following  lump  sum  bid  price  for  furnishing 
addition  to  lighting  system  and  unit  price  for  4,300  feet 
of  conduit: 
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Bid  price  for  furnishing 
addition  to  lighting  system- 
Lump  sum 


$6,525.55 


Bid  price  for  4-300  feet  of  conduit 
furnishing  and  installation,  unit 
price  $0,30,  total  amount  for  item 


1,290.00 


Total  amount  of  Id  id 


$7,815.55 


And  all  other  bids  for  the  above  described  work  are  hereby- 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  563-011-01. 

The  performance  by  the  City  of  the  Contract  for  the  doing 
of  the  work  for  which  proposals  were  called  is  dependent 
upon  the  receipt  by  the  City  and  County  of  San  Francisco 
of  a  Grant  from  the  Public  Works  ridmini  strati  on  of  the 
United  States  in  accordance  with  the  offer  heretofore  made 
by  said  Public  Works  Administration  to  said  City  and  County. 
Any  contract  awarded  hereunder  will  not  be  certified  by 
the  Controller  until  said  Grant  is  received  in  accordance 
with  said  offer  and  unless  said  Grant  is  received,  said 
contract  will  not  be  performed  by  the  City  and  in  the 
event  of  said  non  performance  by  the  City  the  successful 
bidder  will  not  be  entitled  to  recover  against  the  City  any 
damage  for  said  non  performance  nor  will  said  bidder  be 
entitled  to  any  damage  for  any  delay  in  the  completion 
of  said  contract  by  reason  of  delay  in  the  City  receiving 
said  Grant  but  the  time  allowed  for  the  completion  of  said 
contract  shall  be  extended  to  meet  the  time  of  said  delay. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  v/as  adopted 
unanimously: 


RESOLVED ,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Chdrter  of  the  said  City  and  County, 
to-w.it: 

FOR  CONSTRUCTING  A  MATERIAL  STORE  YARD, MUNICIPAL 
RAILWAY  CONTRACT  NO.  171-Federal  Public  Works 
Docket  No.  1132-11C 

be  and  the  same  is  hereby  a warded  to  E.  J.  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 


RESOLUTION  NO.  1108 
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the  following  lump  sum  bid  price  for  constructing  a 
material  store  .yard  ;    -  $17,151.60, 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  565-031-01. 

The  performance  by  the  City  of  the  contract  for  the  doing 
of  the  work  for  which  proposals  were  called  is  dependent 
upon  the  receipt  by  the  City  and  County  of  San  Francisco 
of  a  Grant  from  the  Public  Works  Administration  of  the 
Unites  States  in  accordance  with  the  offer  heretofore 
made  by  said  Public  Works  .admini strati on  to  said  City  and 
County.    Any  contract  awarded  hereunder  will  not  be  certi- 
fied by  the  Controller  until  said  Grant  is  received  in 
accordance  with  said  offer,  and  unless  said  Grant  is 
received  said  contract  v/ill  not  be  performed  by  the  City, 
and  in  the  event  of  said  non  performance    by  the  City,  the 
successful  bidder  will  not  be  entitled  to  recover  against 
the  City  any  damage  for  said  non  performance,  nor  will 
said  bidder  be  entitled  to  any  damage  for  any  delay  in  the 
completion  of  said  contract  by  reason  of  delay  in  the  City 
receiving  said  Grant,  but  the  time  allowed  for  the  comple- 
tion of  said  contract  shall  be  extended  to  meet  the  time 
of  sai&  delay. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
Missioner  Mc  Callum,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit: 

FOR  THE  LAYING  OF  SIX  AND  EIGHT  INCH  CAST  IRON 
MAINS  IN  THE  AREA  FROM  WILLARD  ST.  TO  18th.  AVE. 
AND  FROM  LINCOLN  WAY  TO  QUINTARA  ST.,  SAN  FRAN- 
CISCO WATER  DEPARTMENT  SPECIFICATION  NO.  84- 
FEDERAL  PUBLIC  WORKS  DOCKET  1510-3-B11 

be  and  the  same  is  hereby  awarded  to  W.  J.  Tobin,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated. 

Item   Description  of  Item,  Estimated  Quantities    Total  Amt . 
No.       Unit  Price  for  Item 

1    Excavation  and  backfill  for  6??  and  8"  pipe 


762 


/ 


i 


763 


trench  17"  wide  by  36"  deep;  27,880  linear 
feet  at  Twenty  eight  cents  ($0.28)  per 

linear  foot  $  7,806.40 

2.  Additional  excavation  and  backfill;  440 
cubic  yards  at  Ten  cents  ($0.10)  per  cubic 
yard 

3.  Additional  pavement  removal  and  replacement; 
990  square  feet  at  Twenty  five  cents  (s>0.25) 
per  square  foot 

4.  Installing  of  pipe: 

(a)  25,340  linear  feet  of  6"  bell  and  spigot  cast 
iron  pipe  at  Six  cents  ($0.06)  per  linear  foot 

(b)  2,540  linear  feet  of  8ff  bell  and  spigot  cast 
iron  pipe  at  Seven  cents  ($0.07)  per  linear  foot 

5..  Installing  of  fittings,  gate  valves,  etc; 
17,880  pounds  at  Two  cents  ($0.02)  per  pound 

6.  Making  joints-bell  and  spigot-3,250  linear 
feet  at  Twenty  seven  cents  (?0.27)  per  linear  foot  877.50 

7.  Repavement;  39,500  square  feet  at  Twenty  three  - 
cents  ($0.23)  per  square  foot  9 .,085.00 

Total  amount  of  bid  $20.116.20 

And  all  the  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of 
the  Water  Distribution  Bonds,  1933. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1110 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County, 
to-wit: 

FOR  THE  LAYING  OF  SIX  AND  SIGHT  INCH  CAST  IRON 
MAINS  IN  THE  HUNTER ? S  POINT  DISTRICT, SAN  FRAN- 
CISCO WATER  DEPARTMENm  SPECIFICATION  NO.  82, 
FEDERAL  PUBLIC  WORKS  PROJECT  NO.  1510--3-B12 


44.00 

247.50 

1,520.40 
177.80 
357.60 
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be  and  the  same  is  hereby  awarded  to  W.  J.  Tobin,  being 
the  lowest  regular  and  responsible  bidder  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Description  of  Item,  Estimated  Quantities  Total  Amt. 
No»       Unit  Price  .  for  Item 


1    Excavation  and  backfill  for  6"  and  8?  pipe, 
trench  17"  wide  by  36"  deep;  32,450  linear 
feet  at  Fifty  cents  ($0.50)  per  linear  ft,    $  16,225.00 


2  Additional  excavation  and  backfill;  510 

cubic  yards  at  Fifty  cents  ($0.50)  per  cu.yd  255.00 

3  Additional  pavement  removal  and  replacement; 
1,080  square  feet  at  Twenty  five  cents 

($0.25)  per  square  foot  270.00 

4  Installing  pipe: 

(a)  28,290  linear  feet  of  6?f  bell  and  spigot 
cast  iron  pipe  at  eight  cents  ($0.08)  per 

linear  foot  2,263.20 

(b)  4,160  linear  feet  of  8?f  bell  and  spigot 
cast  iron  pipe  at  Ten  cents  ($0.10)  per 

linear  foot  416.00 

5  Installing  of  fittings,  gate  valves,  etc. - 

29,190  pounds  at  two  cents  ($0.02)  per  lb.  583.80 

6  Making  joints-bell  and  spigot; -4,140  linear 
feet  at  Twenty  seven  cents  ($0.27 )par 

linear  foot  1,117.80 

7  Re pavement;  43,210  square  feet  at  Twenty 

three  cents  ($0.23)  per  square  foot  9.938.30 

$51.069.10 


And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of  the 
Water  Distribution  Bonds  1933. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1111 
WHEREAS,  It  is  necessary  to  secure  a  permit  from  the 
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War  Department  for  the  enlargement  of  the  San  Francisco 
Municipal  Airport  under  a  W.  P#  A.  construction  program; 

NOW,  THEREFORE , -  BE  IT  RESOLVED,  That  E.G.  Cahillv 
Manager  of  Utilities,  is  hereby  authorized  and  directed  to 
make  application  for  such  permit  to  the  District  Engineer, 
United  States  Engineer  Office,  San  Francisco,  California, 
in  the  name  of  the  Public  Utilities  Commission  on  behalf  of 
the  City  and  County  of  San  Francisco. 

On  motion -of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  1112 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

ASA  E.  HULL    of  San  Carlos,  California,  portion  of  the 
Belmont  Pump  Lot  containing  27  acres,  more  or  less  for  a 
period  of  one  year  from  November  1,  1935  on  a  share  crop 
basis  of  15  acres  and  $15.00  annually  for  12  acres. 

M.  V.  NUENES  Jr.  of  San  Mateo,  portion  of  the  Peninsula 
Reservoir  Lands  containing  30  acres,  more  or  less  for  a 
period  of  one  year  from  November  1,  1935  at  a  cash  rental 
of  $125.00. 

M. -M.  BRIGGS  of  Pleasanton,  California,  portion  of  Plot 
No.  49  of  Bernal  Portion  of  the  Rancho  El  Valle  de  San 
Jose  containing  14.5  acres,  more  or  less  for  the  period  of 
one  year  from  November  1,  1935  at  an  annual  rental  of  $20.00. 

MEADOWLARK  DAIRY  CORP.  of  Pleasanton,  California,  portion 
of  Plot  No.  46  of  Bernal  Portion  of  the  Rancho  El  Valle  de 
San  Jose,  containing  52  acres,  more  or  less  for  period  of 
one  year  from  November  1,  1935  at  an  annual  rental  of 
$390.00. 

G.  GIANNI NI  of  Colma,  California,  3.67  acres. of  lan  d  near 
Colma  for  period  of  one  year  from  December  1,  1935  at  an 
annual  rental  of  $60.00. 
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J .  P .  VARGAS  of  Pleasanton,  California,  portion  of  Parcel 
No.  71  of  Alameda  County  Lands,  containing  2.25  acres, 
for  period  of  one  year  from  November  1,  1935  on  share 
crop  basis, 

KATHRYN- PEVER  Non  agricultural  for  picnic  and  camping 
grounds,  portions  of  Sec,  12,Tn.4,S .Rge .1  WtMDB&M  in  Niles 
Canyon,  Alameda  County,  containing  22  acres,  more  or  less 
on  a  month  to  month  basis  and  at  a  monthly  cash  rental  of 
$15.00. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1113 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  hereby  approves  certificate  of  accept- 
ance and  final  payment  in  amount  $7,147.00  payable  to 
S.  C.  Giles  under  contract  HHWS  121-Construction  of 
Moccasin  South  Cottages. 

On  motion, of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1114 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  progress  payment  in  amount 
$491.37  and  final  payment  in  amount  $826.82  payable  to 
Chas.  Schween  &  Son  under  SFWD  Contract  No.  86-Harvesting 
Walnut  Crop. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1115 

RESOLVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  progress  payment  in  amount 
$26,874,28  and  final  payment  in  amount  $12,061 .09, payable 
to  Eaton  &  Smith  under  SFWD  Contract  No.  73-College  Hill 
Pipe  Line. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Mci  Laughlira,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1116 

RESOLVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  progress . payment  in  amount 
$1,122.68  and  final  payment  in  amount  $3,701,11,  payable 
to  V/.  J.  Tobin  under  SPY©  Contract  No.  57-Laying  12&16" 
CI  Mains  in  easterly  sections  of  City. 

On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1117 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and 
specifications  and  approves  certificate  of  acceptance  and 
final  payment  in  amount  $2,291.46  payable  to  V/.  J.  Tobin 
under  SFWD  Contract  No.  89-Laying  of  4-6-8"  CI  Mains  in 
Francisco  Heights  Subdivision. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1118 

RESOLVED,  That  this  Commission  hereby  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications  and  approves  certificate  of  acceptance 
and  final  payment  in  amount  $721.41  payable  to  Lowrie 
Paving  Co.  under  SFWD  Contract  No.  87-Laying  §&8"  CI  Mains 
in    Cotter  &  Cayuga  Streets, 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1119 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  564-103-00- 
Airport  Wages  to  Appropriation  No.  564-800-00-the  sum  of 
$300.00  to  provide  for  deficiency  in  budget  allocation  for 
taxes  on  Airport  lands. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1120 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  for  additional  allotment  in  appropriation  No. 
566-300-00-the  sum  of  $8,000.00  to  provide  funds  in  this 
appropriation  pending  adjustment  of  expenditures  for 
materials  purchased  for  P.  V/.  A.  projects. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Filmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1121 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  the  following  transfer  of  funds: 

From  Appropriation  No.  565-91 3-00-Muni c i pal  Railway  Depre- 
ciation to  Appropriation  No.  565-913-42  the  sum  of 
$32,000.00  to  provide  for  replacement  Job  No.  1233-Three 
new  buses. 

From  Appropriations.  565-212-00-Municipal  Railway  Re- 
placements to  Appropriation  No.  565-200-00-Contractual 
Services  the  sum  of  $7,000.00  to  provide  for  expenditures 
to  be  made  from  the  latter  appropriation  in  connection  with 
replacements. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1122 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  562-200-00- 
Public  Utilities  Commission-General  Office  to  Appropriation 
No.  562-400-00-Equipment  the  sum  of  $100.00  to  provide  funds 
for  necessary  equipment. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  v/as  adopted  unani- 
mously: 

RESOLUTION  NO.  1123 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  transfer  the  following: 
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From  Appropriation  No.  592-011-00-Hetch  Hetchy  Bonds  to 
Appropriation  No.  592-011-01-Hetch  Hetchy  Contract  No. 
156-Moccasin  Diversion  Works  the  sum  of  $213,968.00;  and, 

From  Appropriation  No.  592-011-00  to  Appropriation  No. 
592-011-51-H.H. Contract  156-Moccasin  Diversion  Works- 
Extras  and  Contingencies-the  sum  of  $20,000.00;  and, 

From  Appropriation  No.  568-101-00-H.H. Water  Supply  Salaries 
the  sum  of  $1,982.05  and  from  Appropriation    No.  568-300-00 
H.H.Water  Supply-Materials  and  Supplies  the  sum  of 
$1,517.95  to  Appropriation  No.  568-212-01-H.H.  Water 
Supply-Maintenance  for  routine  maintenance  of  production 
roads;  and, 

From  Appropriation  No.  567-300-00-H. H.Power  Materials  and 
Supplies  to  Appropriation  No.  567-400-00-H. H.Power  Equip- 
ment the  sum  of  $150.00  to  provide  for  heater  in  Moccasin 
Machine  Shop;  and, 

From  Appropriation  No.  567-101-00-H. H.Power  Salaries  to 
Appropriation  No.  567-102-00-H. H.Power  Temporary  Salaries 
the  sum  of  $841.94  for  November  temporary  employments 
budgeted  as  permanent;  and, 

Re-allotment  from  reserve  in  Appropriation  No.  568-101-00 
Permanent  Salaries  the  sum  of  $1,982.05  to  make  reserve 
available  for  transfer  to  Appropriation  No.  568-212-01- 
Routine  Maintenance. 

On  motion  of  Commissioner  Mc  Laughlin  seconded  £ry  Com- 
missioner Mc  Call urn,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1124 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  make  additional  allotment  from  the  unallotted 
balance  in  Appropriation  No.  563-400-00-Lighting  of  Public 
Streets  and  Buildings -Equipment  the  sum  of  $150.00  to 
provide  for  reconstruction  of  Accounting  Machine. 

On  motion  of  Commissioner  Mc  Call urn,  seconded  by  Com- 
missioner Mc  Laughlin,  the  following  resolution  was 
adopted  unanimously: 

RESOLUTION  NO.  1125 

WHEREAS,  It  is  proposed  to  construct  a  12  inch  water 
pipe  line  and  appurtenant  work  to  the  San  Francisco  Airport; 
and , 
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WHEREAS ,  said  pipe  line  v/ill  cross  the  rights  of  way 
of  the  Southern  Pacific  Railway  Company  and  the  Market 
Street  Railway  Co; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by requests  the  Director  of  Property  of  the  City  and 
County  of  San  Francisco  to  secure  the  necessary  permits 
or  easements  to  cross  the  aforesaid  rights  of  way  of  the 
above  mentioned  companies. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1126 

WHEREAS ,  This  Commission  by  Resolution  No.  524  adopted 
by  its  meeting  of  May  24,  1934,  authorized  the  payment  of 
the  sum  of  $625.00  to  Pacific  Gas  and  Electric  Co.,  as  a 
contribution  on  the  part  of  the  San  Francisco  Water  De- 
partment in  the  settlement  of  the  cases  of  Mike  Kasnoff 
and  Katie  Kasnoff  vs  Pacific  Gas  and  Electric  Co.  and 
Nellie  Kasnoff  a  minor  vs  Pacific  Gas  and  Electric  Co. 
and  the  City  and  County  of  San  Francisco  sum  sum  repre- 
senting 50%  of  the  amount  for    which  said  cases  v/ere 
settled;  and, 

WHEREAS,  Pacific  Gas  &  Electric  Co.  has  billed  the 
City  and  County  of  San  Francisco-Water  Department  in  the 
sum  of  $645.75  v/hich  sum  exceeds  the  sum  authorized  as 
aforesaid,  said  increase  representing  professional  ser- 
vices of  physicians  rendered  Nellie  Kasnoff  in  the  amount 
of  $17.50  and  expense  incurred  account  jury  fees  in  dropping 
of  case    Kasnoff  vs  Pacific  Gas  &  Electric  Co.,  et  al.,  in 
the  amount  of  $24*00  and  aggregating  $41.50  of  which  one 
half  $20.75  is  chargeable  to  the  City  and  County  of  San 
Francisco  Water  Department. 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  here- 
by approves  the  payment  by  San  Francisco  Water  Department 
to  Pacific  Gas  and  Electric  Co.  of  the  sum  of  $645.75  in 
lieu  of  the  sum  of  $625.00  authorized  by  Resolution  No. 
524,  aforesaid,  the  payment  of  the  said  sum  of  $645.75 
is  authorized  to  be  made  on  the  consideration  that  the 
plaintiffs  above  designated  will  execute  to  the  City  and 
County  of  San  Francisco  a  satisfaction  in  full  of  all 
claims  and  demands  of  any  nature  whatsoever  arising  out  of 
that  certain  accident  caused  by  an  explosion  of  gas  at 
Twenty  third  and  DeHaro  Streets  on  or  about  December 
16,  1933. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO.  1127 

WHEREAS,  Aaron  W.  Davis  was  on  February  26,  1933, 
killed  while  crossing  Potrero  Avenue  at  21st,  Street  by 
coming  into  contact  with  a  Municipal  Railway  car  ,fHn  line, 
run  No.  30, Car  No.  141;  and, 

WHEREAS ,  Bertha  Davis,  as  the  widow  of  said  deceased 
brought  suit  against  the  City. and  County  of  San  Francisco 
for  damages  in  the  sum  of  $20,475.00;  and  the  funeral 
expenses  involved  are  in  the  sum  of  $479.50;  and, 

WHEREAS,  said  Bertha  Davis  has  agreed  to  take  the  sum 
of  $500.00  in  full  settlement  of  all  claims  for  damages 
against  the  City  and  County  of  San  Francisco,  and  the  City 
Attorney  has. advised  this  Commission  that  the  said  sum  is 
a  reasonable,  just  and  proper  sum  to  be  paid  by  this  City 
and  County  to  said  Bertha  Davis  for  the  release  of  all 
claims  and  demands  arising  out  of  the  death  of  her  said 
husband . 

THEREFORE ,  BE  IT  RESOLVED,  That  the  City  Attorney  be 
and  he  is  hereby  authorized  to  fully  settle  and  compromise 
all  claims  of  Bertha  Davis  against  the  City  and  County  of 
San  Francisco  in  said  matter  for  the  sum  of  $500.00. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1128 

RESOLVED,  That the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County- towit 

FOR  THE  CONSTRUCTION  OF  THE  MILLBRAE  GARAGE 
ADDITION, SAN  FRANCISCO  WATER  DEP.JRTMENT  SPECI- 
FICATION NO.  97,  FEDERAL  PUBLIC  WORKS  DOCKET 
NO.  1132-6A 

be  and  the  same  is  hereby  awarded  subject  to  P.  W.  A. 
approval  to  R.  S.  Silverberg,  he  being  the  lowest  regular 
and  responsible  bidder  for  said  work  at  the  following  unit 
prices  for  the  estimated  quantities  stated: 
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Item  Description  of  I  tern, Estimated  Quantites  Total  Amt. 
No.    Unit  Price  for  Item 


1    Excavation  and  backfill;  35  cubic  yards  at 
Two  dollars  (*P2.00)  per  cu.  yd. 


$  70.00 


2    Concrete;  4-0  cubic  yards  at  Fifteen  dollars 
$15.00  per  cu.  yd. 


600.00 


3    Constructing  garage  above  foundation  for  lump 
sum  price  of  One  thousand  five  hundred  nineteen 
dollars  ($1,519.00) 


1.519.00 


Total  amount  of  Bid 


$2,189.00 


And  all  other  bids  for  the  above  described  work  are  hereby 
rejected.  The  cost  of  this  work  is  to  be  borne  from  funds 
in  Appropriation  No.  566-016-01. 

The  performance  by  the  City  of  the  contract  for  the 
doing  of  the  work  for  which  proposals  are  called  is  de- 
pendent upon  the  receipt  by  the  City  and  County  of  San 
Francisco  of  a  Grant  from  the  Public  V/orks  Administration 
of  the  United  States  in  accordance  with  the  offer  hereto- 
fore made  by  said  Public  V/orks  ^ministration  to  said  City 
and  County.    Any  contract  awarded  hereunder  will  not  be 
certified  by  the  Controller  until  said  grant  is  received 
in  accordance  with  said  offer  and  unless  said  grant  is 
received,  said  contract  will  not  be  performed  by  the  City 
and  in  the  event  of  said  non-performance  by  the  City,  the 
successful  bidder  wi 11  not  be  entitled  to  recover  against 
the  City  any  damage  for  said  non  performance  nor  will  said 
bidder  be  entitled  to  any  damage  for  any  delay  in  com- 
pletion of  said  contract  by  reason  of  delay  in  the  City 
receiving  said  Grant. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Call urn,  the  following  resolution  was  adopted 
unanimously: 


RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of 
the  provisions  of  the  Charter  of  the  said  City  and  County- 
to-wit: 

FOR  THE  CONSTRUCTION  OF  THE  CALAVERAS  CHLORINATING 
PLANT  AND  EXTENSION  TO  IRVINGTON  CHLORINATOR 
BUILDING,  SAN  FRANCISCO  WATER  DEPARTMENT  SPECI- 
FICATION NO.  9 5 -FEDERAL  PUBLIC  WORKS  DOCKET  NO. 
1132-3A 


RESOLUTION  NO.  1129 
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be  and  the  same  is  hereby  awarded  subject  to  P.  W.  A. 
approval  to  M.  J.  Lynch  he  being  the  lowest  regular  and 
responsible  bidder  for  said  work  at  the  following  unit 
prices  for  the  estimated  quantities  stated: 

Item    Description  of  Item,  Estimated  Quantities  Total  Amt. 
No,    Unit  Price  for  Item 


1  Excavation,  all  classes;  100  cu.  yds.  at  One 

dollar  (91.00)  per  cu.  yd.  100.00 

2  Concrete,  10  cu.  ydsat  Twenty  five  dollars 

($25.00)  per  cu.  yd.  250.00 

3  Constructing  Calaveras  Chlorinator  Building, 
above  concrete  foundation  for  a  lump  sum  price 

of  One  thousand  nine  hundred  dollars  1,900.00 

4  Extension  to  Irvington  Portal  Chlorinator 
Building  for  a  lump  sum  price  of  One  thousand 

one  hundred  dollars  1,100.00 

5  Electrical  work  for  a  lump  sum  price  of  Six 

hundred  dollars  600.00 


6  Constructing  redwood  trough  and  installing 
chlorine  solution  hose;  100  linear  feet  at 

Eighty  cents  ($0.80)  per  linear  foot  80.00 

7  Installing  2"  pipe  furnished  by  the  City; 500 

lin.ft.  at  Twenty  five  cents  ($0.25)  per  lin.ft.  125.00 

Total  amount  of  bid  $4,155.00 
And  all  other  bids  for  the  above  described  work  are 

hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 

Appropriation  No.  566-013-01. 

The  performance  by  the  City  of  the  contract  for  the 
doing  of  the  work  for  which  proposals  were  called  is  de- 
pendent upon  the  receipt  by  the  City  &  County  of  San  Fran- 
cisco of  a  Grant  from  the  Public  Works  administration  of 
the  United  States  in  accordance  with  the  offer  heretofore 
made  by  said  Public  Works  Administration  to  said  City  and 
County.    Any  contract  awarded  hereunder  will  not  be  cer- 
tified by  the  Controller  until  said  Grant  is  received  in 
accordance  with  said  offer  and  unless  said  Grant  is  received 
said  contract  will  not  be  performed  by  the  City  and  in  the 
event  of  said  non  performance  by  the  City,  the  successful 
bidder  will  not  be  entitled  to  recover  against  the  City  any 
damage  for  said  non  performance  nor  v/ill  said  bidder  be 
entitled  to  any  damage  for  any  delay  in  completion  of  said 
contract  by  reason  of  delay  in  the  City  receiving  said 
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Grant . 


Thereupon  the  meeting  adjourned  to  resume  at  the 
call  of  the  chair. 
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MINUTES  OP  THE  NINETY  FIFTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL -NOVEMBER  25.  1955  at  8:00  PM 


Present:      NO  QUORUM  PRESENT 

There  loeing  no  quorum  present  the  meeting  was 
declared  adjourned  to  meet  at  the  call  of  the  chair, 
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MINUTES  OF  THE  ADJOURNED  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  MONDAY 
DECEMBER  9,  1935  IN  ROOM  282-CITY  HALL 
COMMENCING  AT  5:30  P.  M. 


Present:    Commissioners  L.  F.  Byington, •  Geo.  Filmer, 

J.  H.  Mc  Galium,  J.  P.  Murphy,  J,  P.  Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Galium,  the  following  progress  payments  were 
approved  for  payment. 

(1)  Contract  payment  dated  December  5,  1935,  HHV/S  Con- 
tract No.  149-Raising  0?Shaughnessy  Dam,  payable 
to  Transbay  Construction  Co.  in  amount  $41,908.80. 

(2)  Contract  payment  dated  December  3,  1935,  SFWD  Con- 
tract No.  74-Crystal  Springs  Pipe  Line  Tunnels, 
payable  to  Barrett  &  Hilp  in  amount  $19,825.20. 

(3)  Contract  payment  dated  December  5,  1935,  SFWD  Con- 
tract No.  53-Submarine  Sections-Bay  Crossing  Pipe 
Line  No.  2,  payable  to  Pacific  Bridge  Co.  in  amount 
$46,073.99. 

(4)  Contract  payment  dated  December  5,  1935,  SFV/D  Con- 
tract No.  46-Bay  Crossing  Pipe  Line  No.  2-Section 
"A&BH-payable  to  Y/estern  Pipe  &  Steel  Co.  in  amount 
$6,159.40. 

(5)  Contract  payment  dated  December  4,  1935,  SFWD  Con- 
tract No.  83-Laying  6&8??  GI  Mains  in  Twin  peaks 
District,  payable  to  Peter  J.  Mc  Hugh  in  amount 
$5,888.90. 

(6)  Contract  payment  dated  December  3,  1935,  SFV/D  Con- 
tract No.  82-Laying  6&8n  CI  Mains  in  University  Mound 
District,  payable  to  Luwrie  Paving  Co.  in  amount 
$14,459.73. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1130 

RESOLVED ,  That  this  Commission  hereby  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  plans  and 
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specifications  and  approves  contract  progress  payment  in  ;  *y 
amount  $2,754.57  and  certificate  of  acceptance  and  final 
payment  in  amount  $13,251.44,  payable  to  Piombo  Bros.  &  Co. 
under  Airport  Contract  No.  34. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1131 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to-wi t : 

FOR  CONSTRUCTING-  AN  ADDITION  TO  HANGARS  NOS.  3  and  4  AT  SAN 
FRANCISCO  AIRPORT,  AIRPORT  CONTRACT  NO.  37 -FEDERAL  PUBLIC 
WORKS  PROJECT  NO.  1132-10A 

be,, and  the  same  is  hereby  awarded  to  Empire  Construction 
Co.,  it  being  the  lowest  regular  and  responsible  bidder 
therefor,  at  the  lump  sum  price. of  Sixteen  Thousand , Eight 
Hundred  Eighty  Six  Dollars  ($16,886.00) 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  tikis  work  is  to  be  borne  from  funds  appropriated 
!  ■  ...  *  .  .  from 

a  grant  from  the  United  States  of  America  through  tne  Fed- 
eral Emergency  Administration  of  Public  Works. 
The  performance  by  the  City  of  the  contract  for  the  doing  of 
the  work  above  described  is  dependent  upon  the  receipt  by  the 
City  and  County  of  San  Francisco  of  a  Grant  from  the  Public 
Works  Administration  of  the  United  States  in  accordance  with 
the  offer  heretofore  made  by  said  Public  Works  Administra- 
tion to  said  City  and  County.  The  contract  awarded  hereunder 
will  not  be  certified  by  the  Controller  until  said  Grant  is 
received  in  accordance  with  said  offer,  and  unless  said 
Grant  is  received,  said  contract  will  not  be  performed  by 
the  City  and  in  the  event  of  said  non  performance  by  the 
City  the  above  mentioned  bidder  will  not  be  entitled  to  re- 
cover against  the  City  any  damage  for  said  nonperformance, 
nor  v/ill  said  bidder  be  entitled  to  any  damage  for  any 
delay  in  the  completion  of  said  contract  by  reason  of  delay 
in  the  City  receiving  said  Grant. 

On  motion  of  Commissioner  Murphy, seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1152 
RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  &  County  of  San  Francisco  in  pursuance  of  the  pro- 
visions of  the  Charter  of  said  City  &  County-to-wit: 

FOR  RECONSTRUCTING  TR'E  UNION  STREET  TRACKS  ,MUN  .RAILWAY  CON- 
TRACT NO.  170-FEDERAL  PUBLIC  WORKS  PROJECT  NO.  1132-11A 

be,  and  the  same  is  hereby  awarded  to  Eaton  &  Smith,  they, 
being  the  lowest  regular  and  responsible  bidders  therefor, 
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at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item   Description  of  Item,  Estimated  Quantity    Total  Amt. 
No,       Unit  Price  for  Item 

1  Removing  pavement,  54,000  sq.ft.  at  Six 

cents  ($0.06)  per  sq.  ft.  $  3,240.00 

2  Removing  existing  rail,  ties  and  fastenings 
and  hauling  the  material  to  the  Municipal 
Pipe  Yard,  single  track,  5600  ft.  at  Sixty 

two  cents  ($0.62)  per  ft.  3,472.00 

3  Excavation  below  pavement,  2,100  cu.  yds. 

at  Fifty  cents  (^0.50)  per  cu*  yd.  1,050.00 

4  Excavation  and  backfill  for  drains,  20  cu. 
yds.  at  One  dollar  forty  cents  ($1.40) 

per  cu.  yd.  28.00 

5  Installing  track  drains,  at  the  lump  sum  of 

One  hundred  dollars  (^100.00)  100.00 

6  Breaking  and  distributing  concrete  sub 
ballast,  500  cu.  yds  at  One  dollar  ($1.00) 

per  cu.  yd.  500.00 

7  Furnishing. and  distributing  crushed  rock 
ballast,  1,300  cu.  yds  at  Two  dollars 

$2.00  per  cu.  yd.  2,600.00 

8  Constructing  girder  rail  track,  complete, 
including  hauling  materials  but  excluding 
excavation,  paving  and  bonding,  single  track 

5,600  ft*  at  Two  dollars  ($2.00)  per  ft.  11,200.00 

9  Installing  thermit  weld  joints,  190  joints  at 
Nineteen  dollars  fifty  cents  (^19.50)  per 

joint.  3,705,00 

10  Installing  double  track  over  double  track 
crossing  at  the  lump  sum  of  Five  hundred 

seventy  three  dollars  (^573.00)  573.00 

11  Installing  crossover,  at  the  lump  sum  of 

Six  hundred  seventy  five  dollars  (^675. 00)  675.00 

12  Asphaltic  pavement  on  concrete  base,  54,000 
sq.  ft.  at  Nineteen  and  one  quarter  cents 

($0.1925)  per  sq.  ft.  10,395.00 


778 


13 


Asphaltic  conform  pavement  Including  removal  of 
existing  asphalt,  4,400  sq.  ft.  at  Thirteen 
cents  ($0,13)  per  sq.  ft. 


572.00 


14 


Concrete  "base  for  asphaltic  conform  pavement, 
including  the  removal  of  the  existing  base, 
500  sq.  ft*  at  Twenty  eight  cents  (^0.28) 
per  sq.  ft. 


140.00 


15 


Concrete  stringer,  single  track,  5,800  ft.  at 
fifty  cents  per  ft. 


2,900.00 


Total  all  items 


$41,150.00 


And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appro- 
priation No.  565-011-01. 

The  performance  t>y  the  City  of  the  contract  for  the  doing 
of  the  work  for  which  proposals  are  hereby  called  is 
dependent  upon  the  receipt  by  the  City  and  County  of  San 
Francisco  of  a  Grant  from  the  Public  Works  Administration 
of  the  United  States  in  accordance  with  the  offer  here- 
tofore made  by  said  Public  V/orks  Administration  to  said 
City  and  County.    Any  contract  awarded  hereunder  will  not 
be  certified  by  the  Controller  until  said  Grant  is  re- 
ceived in  accordance  with  said  offer,  and  unless  said  Grant 
is  received  said  contract  will  not  be  performed  by  the 
City,  and  in  the  event  of  said  non  performance  by  the  City 
the  successful  bidder  will  not  be  entitled  to  recover 
against  the  City  any  damage  for  said  non  performance  nor 
will  said  bidder  be  entitled  to  any  damage  for  any  delay 
in  the  completion  of  said  contract  by  reason  of  delay  in 
the  City  receiving  said  Grant,  but  the  time  allowed  for 
the  completion  of  said  contract  shall  be  extended  to  meet 
the  time  of  said  delay. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  Said  City  and  County, 
to -wit : 

FOR  THE  LAYING  OF  6  INCH  AND  8  INCH  CAST  IRON 


RESOLUTION  No.  1133 
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MAINS  IN  PINELAKE  PARK  SUBDIVISION , SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION 
NO.  99 

be  and  the  same  is  hereby  awarded  to  E •  J*  Treacy,  he  being 
the  lowest  regular  and  responsible  bidder  for  said  work  at 
the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Description  of  Item,  Estimated  Quantities  Total  Amount 
No.    Unit  Price  For  Item 


1  Excavation  and  backfill  for  6u,and  8"  Pipe 
trench  17"  wide  by  36w  deep;  3,350  linear  feet 

at  Nineteen  cents  ($0.19)  per  lin.ft.  $  636.50 

2  Additional  excavation  and  backfill ;100  cu.yds 

at  Ten  cents  ($0.10)  per  cu.  yd.  10.00 

3  Additional  pavement  removal  and  replacement;  20 

sq.  ft.  at  Thirty  five  cents  ($0.35)  per  sq.ft.  7.00 


4    Installing  Pipe: 

(a)  1,450  linear  feet  of  6"  bell  &  spigot  cast 
iron  pipe  at  five  and  seventy  eight  one  hund- 
redths cents  ($0.0578)  per  lin.  ft.  83.81 

(b)  1,900  linear  feet  of  8"  bell  and  spigot  cast 
iron  pipe  at  Five  and  seventy  eight  one  hundreths 
cents  ($0.0578)  per  lin.  ft.  109.82 

'-.5    Installing  of  fittings,  gate  valves,  etc.  4,000 

pounds  at  Two  cents  ($0.02)  per  lb.  80.00 

6  Making  joints-for  pipe  and  fittings ;500  lin.ft. 
bell  and  spigot  joints  at  Twenty  five  cents 

($0.25)  per  lin.  ft.  125.00 

7  Repavement;200  sq.  ft.  at  One  cent  ($0.01)  per 

sq.  ft.  2.00 

8  Pipe  and  service  connections -Work  to  be  done  by  . 

S.F. Water  Department -Lump  Sum  1.000.00 

Total  Amount  of  Bid  $2.054.13 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  Appropri- 
ation No.  566-997-00. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1154 

RESOLVED,  That  this  Commission  approves  and  requests 
the  Board  of  Supervisors  to  extend  time  limit  to  November 
1,  1936  for  furnishing  v/ater  to  the  property  of  Annie  E. 
Murphy,  et  al„,  subject  to  all .  conditions  contained  in 
accepted  deed  dated  October  28,  1928  to  an  easement  for  a 
portion  of  the  Coast  Ran/:  e  Tunnel -Hetch  Hetchy  Aqueduct 
in  Alameda  County,  California. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Me  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1135 

RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  to  adopt  the  following 
resolution: 

RESOLVED,  That  the  City  and  County, of  San  Francisco 
purchase  from  Caroline  L.  Smith,  Lot  2B,  Assessors  Block 
2144,  situated  in  the  City  and  County  of  San  Francisco, 
State  of  California,  required  for  Sunset  Reservoir,  and 
the  City  Attorney  is  hereby  authorized  to  accept  a  deed 
to  said  property  free  from  and  clear  of  all  liens  and 
encumbrances  and  upon  the  acceptance  of  said  deed  the  sum 
of  $250.00  is  hereby  authorized  and  directed  to  be  paid  for 
said  land  from  Appropriation  NO.  593-905-05-57. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Murphy,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1156 

WHEREAS ,  The  General  Manager  and  Chief  Engineer  of 
the  San  Francisco  V/ater  Department  has  recommended  the 
leasing  of  certain  lands  under  control  of  the  San  Fran- 
cisco Water  Department,  as  hereinafter  set  forth: 

THEREFORE ,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

E.  CUROTTO  Covering  11  acres  near  Millbrae,  San  Mateo 

County,  for  a  period  of  one  year  from  November 
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1,  1935  at  a  cash  rental  of  $233.76. 

ANIONS  IIEMDOZA  Covering  450  acros  in  the  Calaveras  Valley, 

Santa  Clara  County  for  period  of  one  year 
from  November  1,  1935  at  a  cash  rental  of  $60.00  plus  cer- 
tain specified  share  of  crops. 

SPRING  VALLEY  CO.  Ltd.  Covering  42  acres  near  Plcasanton, 

Alameda  County  for  period  of  one 
year  from  December  1,  1935  at  cash  rental  of  $306. 50. 

THOMAS  D.  CHELES  Covering  100  acres  of  the  Silva  Tract  in 

San  Mateo  County  for  period  of  two  months 
for  pasturage  purposes  at  a  cash  rental  of  $40.00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1137 

RESOLVED,  That  this  Commission  approves  and  requests 
the  Controller  to  make  the  following  transfers  in  Water 
Department  Funds: 

FROM  Appropriation  No.  593-901-00  to  Appropriation  No. 
593-906-25  the  sum  of  $50,156.10  to  provide  funds  for  S'FWD 
Contract  No.  85-Laying  6&8,f  CI  Mains  in  the  Hunter7  s  Point 
District. 

From  Appropriation  No.  593-901-00-Appropriation  No.  593- 
906-13  the  sum  of  $41,133.20  to  provide  funds  for  SFWD 
Contract  No.  84-Laying  6&85f  CI  Mains  in  the  Sunset  District. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1158 

WHEREAS,  the  budget  appropriation  of  $13,100.00  in 
Appropriation  No.  564-500-00-Airport  Buildings,  Structures 
and  Improvements  will  not  be  required  for  the  purpose  for 
which  it  was  originally  intended. 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
approves  and  requests  the  Controller  to  transfer  from 
the  aforesaid  appropriation  the  sum  of  $10,100.00  to 
Appropriation  No.  564-500-01  to  provide  for  the  proper 
supervision  of  W .  P.  A.  work  already  in  progress, 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

■  RESOLUTION  NO.  1139 

RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Controller  to  effect  the  following  transfer 
of  funds  in  Water  Department  Appropriations: 

Prom  Appropriation  No.  593-901-Ol-Unallocated  to  Appro- 
priation No.  593-904-51  the  sum  of  $10,250.00  to  provide 
for  extra  work  not  previously  set  up  for  Bay  Crossing  Pipe 
Line  No.  2. 

From  Appropriation  No.  593-^901-01  to  Appropriation  No. 
593-902-01-1  the  sum  of  $4,000.00  to  provide  funds  to  take 
care  of  extra  work  on  Bay  Crossing  Pipe  Line  No.  2. 

Additional  allotment  in  amount  $12,000.00  in  Appropriation 
No.  566-300-00-Mate rials  and  Supplies  pending  allocation 
of  expenditures  on  materials  purchased  to  be  manufactured 
for  P.  W.  A.  Projects. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1140 

WHEREAS,  This  Commission  under  date  of  November  14, 
1935  received  bids  for  Additions  to  Millbrae  Garage  under 
SFWD  Contract  No.  97, and  in  which  Hanson  Bros.  Co.  v/as  low 
bidder  in  amount  $  1,926.00  and  R.  S.  Silverberg  v/as 
second  low  bidder  in  amount  $2,189.00;  and, 

WHEREAS,  under  date  of  November  25,  1935,  subject  to  . 
P.  W.  A.  approval,  contract  v/as  awarded  to  R.  S  .Silverberg, 
because  low  bidder  Hanson  Bros,  had  unwarranted  interlin- 
eations and  erasures  in  bid;  and, 

WHEREAS,  P.  W.  A.  has  advised  this  Commission  that  it 
does  not  approve  the  av/arding  of  aforesaid  contract  to 
second  low  bidder,  R.  S.  Silverberg; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
rescinds  its  action  of  November  25,  1935  in  v/hich  contract 
was  av/arded  subject  to  P.  W.  A.  approval  to  R.S .Silverberg 
and  the  bid  of  R.  S.  Silverberg  is  hereby  rejected. 

BE  IT  FURTHER  RESOLVED,  That  bids  for  the  aforesaid 
additions  to  the  Millbrae  Garage  be  re -advertised,  bids  to 
be  received  December  18,  1935. 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1141 

WHEREAS ,  Mrs.  Louise  M.  Grigsby  v/as  on  the  4th.  day  of 
March  1935  injured  while  alighting  from  a  Municipal  street 
ca#  at  the  Perry  Building;  and, 

WHEREAS ,  said  accident  was  caused  by  the  premature 
starting  of  said  street  car  and  in  said  accident  Mrs. 
Grigsby  sustained  severe  injury  to  her  back  and  hip,  multiple 
contusions  and  abrasions  to  her  body  and  limbs  and  suffered 
strain  of  the  ligaments  of  her  right  hip;  and, 

WHEREAS,  said  Mrs.  Louise  M.  Grigsby  has  filed  suit 
against  the  City  and  County  of  San. Pranci sco  for  the  sum 
of  Ten  thousand  $10,000.00  Dollars,  which  suit  is  about 
ready  to  be  tried  before  a  jury;  and, 

WHEREAS,  Mrs.  Grigsby  has  agreed  to  accept  the  sum  of 
TV/o  hundred  Fifty  ($250.00)  Dollars  in  full  payment  of  all 
claims  for  damages;  and, 

WHEREAS,  the  City  Attorney  has  advised  this  Commission 
that  said  sum  of  Two  Hundred  fifty  (^250. 00)  Dollars  is  a 
fair  just  and  reasonable  sum  to  be  paid  by  the  City  and 
County  of  San  Francisco  for  the  release  of  all  said  claims 
and  has  fully  explained  the  circumstances,  facts  and  hap- 
pening of  this  accident  and  said  injuries  sustained; 

.    NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be,  and  he  is  hereby  authorized  to  compromise  and  settle  all 
claims  made  by  Mrs.  Louise  M.  Grigsby  for  the  said  sum  of 
Two  Hundred  Fifty  (h>250.00)  Dollars. 

On  motion, of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Filmer,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  1142 

WHEREAS,  Mrs.  Virginia  Mercurio  was,  on  the  25th.  day 
of  October  1935  injured  while  boarding, a  Municipal  street 
car  at  Stockton  and  Geary  Streets;  and, 

WHEREAS,  said  accident  was  caused  by  the  premature 
starting  of  an  overcrowded  street  car  and  Mrs.  Mercurio 
sustained  a  fracture  of  the  lower  end  of  the  fibula  and  also 
a  severe  sprain  to  her  right  ankle;  and, 
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WHERE  AS ,  The  City  Attorney  has  advised  this  Com- 
mission that  there  is  no  defense  to  liability  in  the 
happening  of  this  accident  and  that  Mrs,  Mercurio  has 
agreed  to  accept  the  sum  of  One  hundred  seventy  five 
($175.00)  dollars  in  full  settlement  of  all  claims  for 
damages  and  has  received  on  account  the  sum  of  One  hundred 
(^100.00)  Dollars,  the  circumstances  of  which  payment  have 
been  explained  to  the  Commission; 

NOV/,  THEREFORE ,  BE  IT  RESOLVED,  That  the  said  payment 
of  One  hundred  dollars  heretofore  made  is  ratified  and 
approved  and  the  City  Attorney  is  authorized  to  fully  com- 
promise and  settle  all  claims  for  damages  held  by  Mrs, 
Virginia  Mercurio  by  the  further  payment  of  Seventy  five 
dollars . 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Murphy,  the  following  resolution  was  adopted  un- 
animously: 

RESOLUTION  NO.  1145 

WHEREAS,  on  the  16th.  day  of  September  1935,  Mr. 
Joseph  Connell  was  injured  while  boarding  a  Municipal  street 
car  "Lff  line,  at  Kearny  and  Market  Streets,  said  accident 
caused  by  the  premature  starting  of  said  street  car  while 
Mr.  Connell  v/as  in  the  act  of  boarding  same,  and  it  further 
appearing  that  Mr.  Connell  sustained  a  severe  wrenching  and 
straining  of  the  lower  portion  of  his  back  together  with 
severe  abrasions  on  his  left  leg  and  right  thigh,  and  it 
further  appearing  that  Mr.  Connell  was  unable  to  go  to  his 
office  for  a  period  of  three  weeks;  and, 

WHEREAS,  Dr.  Howard  Dignan,.for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  has  examined  Mr.  Joseph 
Connell  and  has  reported  his  condition  to  be  as  stated 
above;  and, 

WHEREAS ,  the  circumstances  and  facts  in  this  case  have 
been  fully  explained  to  this  Commission  and  Thomas  B. 
Johnson,  Claims  Adjuster  of  the  Municipal  Railway,  has 
agreed,  it  further  appearing  that  no  witnesses  to  the  ac- 
cident were  obtained  by  the  conductor  of  the  Municipal  street 
car,  upon  a  settlement  of  Two  hundred  fifty  $250 .00 -Dollars 
in  full  payment  of  all  claims  of  Mr.  Joseph  Connell,  which 
settlement  has  been  approved  by  Edmond  P.  Bergerot,  Deputy 
City  Attorney,  and  it  appearing  that  said  sum  is  a  fair, just 
and  reasonable  sum  to  be  paid  by  said  City; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  Attorney 
be  and  he  is  hereby  authorized  and  directed  to  settle  said 
claim  of  Joseph  Connell  by  the  payment  of  the  sum  of  Two 
Hundred  fifty  dollars. 
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On  motion. of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Callum,  the  following  resolution  was  adopted  unanimous- 
ly: 

RESOLUTION  NO,  1144 

WHEREAS,  The  department  of  Public  Works  of  the  City 
and  County  of  San  Francisco  has  requested  permission  from 
this  Commission  to  construct  and  maintain  a  public  road 
over  certain  Lake  Merced  land  of  the  San  Francisco  Water 
Department  situated  in  the, City  and  County  of  San  Fran- 
cisco, State  of  California,  commencing  at  the  point  of 
intersection  of  the  northerly  boundary  of  said  Lake  Merced 
land  with  the  southerly  extension  of  the  center  line  of 
42nd.  Avenue;  thence  southwesterly  and  southerly  betv/een  the 
Sunset  and  Skyline  Boulevards  and  the  shore  of  Lake  Merced 
to  a  point  in  the  Skyline  Boulevard  approximately  3500 
feet  southerly  from  the  road  leading  to  the  Harding  Golf 
Course,  as  per  City  Engineer Ts  map  A-10656;  and, 

WHEREAS ,  the  Manager  of  Utilities  recommends  that  the 
necessary  permit  be  granted  subject  to  the  hereinafter 
mentioned  reservations  and  conditions: 

THEREFORE,  BE  IT  RESOLVED,  That  permission  is  hereby 
granted  to  the  Department  of  Public  Works  to  construct  and 
maintain  said  road  over  the  said  land,  subject  to  the  fol- 
lowing reservations  and  conditions: 

1 .  This  permit  shall  not  become  effective  until  it  has  been 
officially  accepted  by  the  Department  of  Public  Works. 

2.  The  details  of  location  and  design  of  the  road  shall  be 
mutually  agreed  upon  by  the  Department  of  Public  Works  and 
the  Chief  Engineer  of  the  San  Francisco  Water  Department. 

3.  The  Department  of  Public  Works  shall  at  its  own  cost 
and  expense  construct  and  maintain  said  road  and  shall  hold 
the  Public  Utilities  Commission  free  from  any  obligation 

or  expense  in  connection  therev/ith  and/ or  in  connection  with 
the  use  thereof.    The  Department  of  Public  Works  shall  at 
its  own  expense  relocate  any  structures  that  may  be  affect- 
ed by  the  proposed  road  and  shall  satisfactorily  settle  with 
the  Girl  Scouts  of  San  Francisco  to  which  organization  the 
Public  Utilities  Commission  has  granted  permission  to  use 
certain  Lake  Merced  lands  in  the  vicinity  of  the  herein 
proposed  road. 

4.  This  permit  is  for  roadway  purposes  only  and  no  other 
rights  shall  be  granted  by  the  Department  of  Public  Works 
to  any  other  party  without  the  written  consent  of  the 
Public  Utilities  Commission.    The  Public  Utilities  Com- 
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mission  expressly  reserves  the  right  at  all  times  to  con- 
struct, reconstruct,  maintain,  repair,  use  and/or  remove, 
any  and  all  water  works  structures,  including. pipe  lines, 
telephone  lines  and  power  lines  under,  across,  along  and/ 
or  over  said  road  and  not  inconsistent  with  the  use  of 
said  land  for  roadway  purposes.  The  roadway  shall  not  be 
dedicated  as  a  public  street  without  the  written  consent  of 
the  Public  Utilities  Commission. 

5.  To. prevent  contamination  of  the  water  stored  in  Lake 
Merced,  the  Department  of  Public  Works  shall  at  its  own 
cost  and  expense  install  and  maintain  a  fence  or  fences 
along  said  roadway,  said  fence  or  fences  shall  be  of  the 
type  known  as  the  Spring  Valley  fence.    The  design  and 
location  of  such  fence  shall  be  subject  to  the  approval  of 
the  Chief  Engineer  of  the  San  Francisco  Water  Department. 

6.  This  resolution  shall  supersede  Resolution  No.  1070, 
adopted  by  the  Public  Utilities  Commission  on  October 
28,  1935. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Pilmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1145 

RESOLVED,  That  after  the  payment  of  all  costs  for 
power  and  for  maintenance  of  lighting  standards  used  in 
the  lighting  of  public  streets,  the  cost  of  which  is  paid 
out  of  Appropriation  No.  563-231-00-that  there  will  be  a 
surplus  in  said  fund  at  the  end  of  the  fiscal  year  after 
allowing  for  the  estimated  expenditures  for  the  remaining 
seven  months  of  the  current  fiscal  year  in  the  amount  of 
$22,907.69.    That  it  is  necessary  by  reason  of  the  con- 
struction of  the  approach  to  the  San  Francisco  Oakland  Bay 
Bridge  that  certain  streets,  hereinafter  designated,  re- 
quire additional  lighting  and  a  reconstruction  of  the 
existing  lighting  standards,  the  cost  of  which  is  herein- 
after designated,  which  includes  the  labor,  purchase  of 
lighting  standards,  equipment,  underground  conduits, cables 
and  appurtenances: 

Fifth  Street  from  Market  Street  to  Townsend  St.  $7,150.00 
Eight!  Street  from  Market  Street  to  Tov/nsend  St.  $4,400.00 

Be  it  further  resolved,  that  the  hereinafter  designated 
streets  are  inadequately  lighted  and  for  the  purpose  of 
adequately  lighting  the  same  and  providing  the  necessary 
standards,  labor,  cables  and  equipment  the  hereinafter 
sum  for  the  streets  designated  to  be  set  aside  and  used  for 
the  purpose  stated: 

South  side  of  Turk  Street  from  Parker  Avenue  to  Willard 
Street,  west  side  of  Arguello  Boulevard  from  Geary  Street 
to  Edward  Street,  3,500.00.  That  the  total  cost  of  engineer- 
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ing  incident  to  all  the  construction  herein  described  is 
$1,450.00. 

BE  IT  FURTHER  RESOLVED,  That  the  Board  of -Supervi sors 
be  requested  to  appropriate  the  sum  of  $16,500.00  being 
the  total  of  the  items  set  forth  in  this  resolution  for 
the  purposes  herein  stated  from  the  surplus  in  Appropria- 
tion No.  563-231-00. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  time  for  the  meetings  of  the  Commission  was  set 
at  5:00  P.  M.  on  the  second  and  fourth  Mondays  of  each 
month  in  room  282-City  Hall. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES  OP  THE  ADJOURNED  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  WEDNESDAY, 
DECEMBER  18,  1935,  IN  ROOM  282,  CITY  HALL 
 COMMENCING-  AT  5:00  P.M.  


Present:    Commissioners  L.  P.  Bylngton,  Geo.  Pllmer, 

J.  H.  McCallum,  J.  P.  Murphy,  J.  P.  McLaughlin. 

President  L.  P.  Bylngton  presided. 

On  motion  of .Commissioner  McLaughlin,  seconded  by  Commiss- 
ioner Pilmer,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1146 

RESOLVED ,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of    hj  said  City  and  County,  to 
wit : 

FOR  THE  CONSTRUCTION  OF  VALVE  HOUSES  AND  WOOD  COVERING  FOR 
PIPE  ON  TRESTLE  FOR  THE  BAY  CROSSING  PIPE  LINE  NO.  2  IN 
ALAMEDA  AND  SAN  MATEO  COUNTIES,  SAN  FRANCISCO  WATER  DEPART- 
MENT SPECIFICATION  NO.  88  FEDERAL  PUBLIC  WORKS  DOCKET 
1510-1E, 

be  and  the  same  is  hereby  av/arded  to  G.  W.  Williams  Co., 
they  being  the  lowest  regular  and  responsible  bidder  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item             Description  of  Item,  Estimated  Total  Amt. 

No.  Quantities,  Unit  Price    for  Item 

1.  Redwood  Lumber  in  place,  No.  1  Heart 
Common  Grade,  348.0  thousand  feet  board 
measure  at  Seventy-two  Dollars  ($72.00) 

per  thousand  feet  board  measure  $25,056.00 

2.  Furnishing  and  installing  Bolts,  Nuts* 
Washers  and  Miscellaneous  Steel;  5,000 

pounds  at  Ten  Cents  ($.10)  per  pound  500.00 

3.  Painting  Wood  Covering  for  pipe;  27,000 
square  yards  at  oeventeen  and  one-half 

cents  ($.175  per"  square  yard  4,725.00 

4.  Constructing  Valve  House,  above  founda- 
tion, at  East  side  of  San  Francisco  Bay 
for  lump  sum  price  of  Two, Thousand  Nine 

Hundred  Fifty  Dollars  ($2,950.00)  2,950.00 


789 


] 


7!  JO 


Item             Description  of  Item,  Estimated  Total  Amt. 

No,  Quantities.  Unit  Price   for  I  tern 

5.  Constructing  Valve  House,  above  foundat- 
ion, at  Redwood  City  for  the  lump  sum 
price  of  One  Thousand  Two  Hundred  Ninety- 
five  Dollars  ($1,295.00)  $1,295.00 

6.  Installing  metal  work  furnished  Toy  the 
City;  10,000  pounds  at  Four  and  One-half 

Cents  ($,.045)  per  pound  450.00 

7.  Furnishing  and  Installing  steel  floor 
grating;  210  square  feet  at  Seventy-five 

Cents  ($.75)  per  square  foot  157.50 


8.         Furnishing  and  Installing  "Cinch"  Anchor 
Bolts;  50  anchor  bolts  at  One  Dollar 
$1.00)  each  50.00 

TOTAL  MOUNT  OF  BID  $35,183.50 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  of  the  Water 
Distribution  Bonds  1933. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1147 


RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to 
wit : 


FOR  THE  ERECTION  OF  Y/IRE  MESH  FENCES  IN  SAN  FRANCISCO,  SAN 
FRANCISCO  WATER  DEPARTMENT  SPECIFICATION  W.D.  94  FEDERAL 
PUBLIC  WORKS  DOCKET  1132-8A, 

be  and  the  same  is  hereby  awarded  to  STANDARD  FENCE  COMPANY, 
they  being  the  lowest  regular  and  responsible  bidders  for 
said  work  at  the  following  unit  prices  for  the  estimated 
quantities  stated: 

Item           Description  of  Item,  Estimated  Total  Amt. 

No.  Quantities,  Unit  Price...   for  Item 

1.  Fence;  6,300  linear  feet  at -Seventy- 
eight  and  one-half  Cents  ($.785)  per 
linear  foot  $  4,945.50 
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Item           Description  of  Item,  Estimated 
No .  Quantities,  Unit  Price  

2.  Top  Rail;  6,300  linear  feet  at  Twelve 
and  one-half  Cents  ($.125)  per  linear 
foot 

3.  Corner  Post;  23  corner  posts  at  Nine 
Dollars  and  Forty-five  Cents  ($9.45) 
each 

4.  End  and  Gate  Posts;  14  end  and/or  gate 
posts  at  Six  Dollars  and  Seventy-six 
Cents  ($6.76)  each 

5.  Swing  Walk  Gates;  3  -  5*  Swing  Walk 
Gates  at  Thirteen  Dollars  and  Eighty- 
eight  Cents  ($13.88)  each 

'6.       Double  Sv/ing  Drive  Gates;  3  -10T  double 
swing  drive  gates,  complete  at  Twenty- 
nine  Dollars  and  Forty  Cents  ($29.40)  each  J^^2Q 

7.       Removal  of  Esisting  Fences    (No  charge) 

8*       Concrete  Retaining  Walls;  200  cubic  yards 
of  concrete  at  Fourteen  Dollars  and  Ten 
Cents  ($14.10)  per  cubic  yard  2,820.00 

TOTAL  MOUNT  OF  BID;  $8,994.83 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in  appropria- 
tion 566.021.01. 

It  is  further  provided  that  this  contract  is  awarded  to  the 
Standard  Fence  Company  with  the  understanding  that  upon  the 
first  indication  that  the  regulations  of  the  Public  Works 
Administration  are  being  violated  the  contract  will  be 
terminated  for  breach. 

The  performance  by  the  City  of  the  contract  for  the  doing 
of  the  work  for  which  proposals  are  hereby  called  is 
dependent  upon  the  receipt  by  the  City  and  County  of  San 
Francisco  of  a  Grant  from  the  Public  Works  Administration  of 
the  United  States  in  accordance  with  the  offer  heretofore 
made  by  said  Public  Works  Administration  to  said  City  and 
County *    Any  contract  awarded  hereunder  will  not  be  certified 
by  the  Controller  until  said    Grant  is  received  in  accordance 
with  said  offer,  and  unless  said  Grant  is  received  said 
contract  will  not  be  performed  by  the  City,  and  in  the  event 
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of  said  non-performance  by  tho  City  the  successful  bidder 
will  not  be  entitled  to  recover  against  the  City  any  damages 
for  said  non-performance,  nor  will  said  bidder  be  entitled 
to  any  damage  for  any  delay  in  the  completion  of  said  con- 
tract, by  reason  of  delay  in  the  City  receiving  said  .  .> 
Grant,  but  the  time  allowed  for  the  completion  of  said 
contract  shall  be  extended  to  meet  the  time  of  said  delay. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO,  1148 

WHEREAS,  The  construction  of  three  projects  in 
Alameda  and  Santa  Clara  Counties,  in  the  vicinity  of 
Calaveras  Dam,  Public  Vi  or ks  Program  Docket  1132,  covering 
the  Construction  of  Extensions  to  the  Upper  Alameda  Tunnel 
Outfall  in  Santa  Clara  County,  Contract  W.D*  No.  92; 
Construction  of  the  Calaveras  Chlorinating  Plant  in  Alameda 
County,  Contract  V/.D.  No.  95;.  Reconstruction  of  Calaveras 
Intake  Screens  and  Adits  in  Alameda  County,  Contract  W.D. 
No.  96  must  be  completed  before  the. winter  floods  which 
would  seriously  interfere  therewith, 

NOW  THEREFORE  BE  IT  RESOLVED,  That  M .  J  4  Lynch, 
contractor  for  the  above  projects  be  and  he  hereby  is 
authorized  to  extend  the  hours  of  labor  to  8  hours  per  day 
and  40  hours  per  v/eek,  in  accordance  with  the  terms  of 
Ordinance  No.  9.0921. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  1149 

RESOLVED,  That  this  Commission  request  the  Controller 
to  approve  orders  for  extra  work  on  recommendation  for  con- 
tract payments  heretofore  approved  by  this  Commission  as 
follows : 

To  Lowrie  Paving  Company,  Water  Department  Order  No.  682, 
for  $147.39,  being  for  differences  between  estimated  and 
actual  quantities  on  Contract  No.  82,  Docket  1510-3-B9; 

To. Eaton  and  Smith,  Water  Department  Order  No.  679,  for 
$l,643a66;  being  for  difference  between  estimated  and  actual 
quantities  on  Contract  No.  73,  Docket  1510-3-D; 

To  Piombo  Brothers,  Airport  Order  No.  681,  for  $8,134.38, 
being  for  differences  between  estimated  and  actual  quanti- 
ties on  Contract  No.  34,  Docket  1538-3;  and 
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To  Kemper  Construction  Company,  He ten  Hetchy  Water  Supply 
Order  No.  228,  for  $750.,  "being  for  gunite  lining  in  seams 
in  lieu  of  concrete  lining,  saving  eventually  in  concrete 
lining  cost,  on  Contract  Hetch  Hetchy  Y/ater  Supply  No.  151 
for  Lower  Cherry  Tunnel  No.  1  B  Contract. 

And  also  requesting  Controller  to  approve  credit  order  on 
recommendation  for  contract  payments  heretofore  approved  Toy 
this  Commission  to  Lowrie  Paving  Company  for  $336*19,  result- 
ing from  deduction  from  Contract  for  work  to  be  performed  . 
by  Water  Department  $400,  less, order  for  extra  work  for 
over-run  on  quantities,  $63.81,  on  Water  Department  Contract 
No.  87  for  laying  6>"  and  8"  mains  in  Cotter  Street  from 
Alemany  to  Cayuga  Streets. 

On  motion  of  Commissioner  McLaughlin,  seconded  by  Commiss- 
ioner Murpfey,  the  following  resolution  v/as  adopted 
unanimously: 

RESOLUTION  NO.  1150 

RESOLVED,  That  this C ommission  request  the  Controller 
to  transfer  funds  as  follows: 

(1)  From  Appropriation  593.903.08.54-  to  Appropriation! 
593.903.01.54  the  sum  of  $16,255.  to  provide  funds 
for  General  Engineering  and  Miscellaneous  Costs  on 
Crystal  Springs  Pipe  Line  from  Reservoir  to 

Mi  librae ; 

(2)  Prom  Appropriation  593.903.08.54  to  Appropriation 
593,903.03.54  the  sum  of  $5,000.  to  provide  funds 
for  General  Engineering  and  Miscellaneous  Costs  . 
on  Crystal  Springs  Outlet  Tunnel  Contract  No.  90, 
Docket  1510-5-D; 

(3)  From  Appropriation  593.904.01,51  to  Appropriation 
593, 904 0 01, 54  the  sum  of  $714.56  to  provide  funds 
for  additional  Engineering  and  Inspection  Costs 
on  University  Mound  Reservoir  excavation -and 
embankment,  Contract  64,  Docket  1510-4-A. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION,  requesting  the  Controller  to  transfer 
funds  as  follows: 
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From  Appropriation  593,901,00,  Unallocated,  to  Appropriation 
593.901,01  the  sum  of  $2,227.50  to  provide  funds  for  costs 
incurred  by  Controller  on  construction. work  under  Water 
Distribution  Bond  Funds  to  December  31,  1935;  and  from 
Appropriation  593,901 .00. Unallocated,  to  Appropriation 
593.901.01  the  sum  of  $3,000.  to  provide  for  General 
Undistributed  Costs  (Engineering  and  Accounting)  to  the 
Water  Department  on  construction  work  underwater  Distribution 
Bond  Funds. 

Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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MINUTES  OF  THE  NINETY  SIXTH  REGULAR 
METING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282-CITY  HALL -DEC EMBER 
23.  1955  at  5:00  P.  M.  

Present:    Commissioners  Byingtom,  Filmer,  Mc  Callum, 
Murphy  and  Mc  Laughlin 

President  L.  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  loy  Commissioner 
Mc  Laughlin,  the  following  minutes  were  approved: 

Minutes  of  the  94th.  regular  meeting  held  November  12,  1935 
Minutes  of  adjourned  meeting  held  November  24,  1935 
Minutes  of  the  95th.  regular  meeting  held  November  25,  1935 
Minutes  of  adjourned  meeting  held  December  9,  1935. 
Minutes  of  adjourned  meeting  held  December  18,  1935. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  contract  payments  were  approved: 

Contract  payment  in  favor  of  Western  Pipe  &  Steel  Co.  in 
amount  $17,482.06  under  SFWD  Contract  No.  46-Bay  Crossing 
Pipe  Line  No.  2. 

Contract  payment  dated  December  15,  1935,  in  favor  of 
Transbay  Construction  Co.  in  amount  $41,332.68  under  HHWS 
Contract  No.  149-Raising  0?Shaughnessy  Dam. 

Contract  payment  dated  December  8,  1935  in  favor  of  Lowrie 
Paving  Co.  in  amount  $51.71,  under  SFWD  Contract  No.  82- 
6&8"  CI  Mains  in  University  Mound  District. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1152 

BE  IT  RESOLVED,  That  the  Board  of  Supervisors  is 
requested  to  extend  the  time  within  which  the  award  of  con- 
tract should  be  made  for  the  construction  of  an  Administra- 
tion Building  to  be  located  at  the  southeast  corner  of 
Bush  and  Stockton  Streets,  San  Francisco,:  to  and  including 
the  15th.  day  of  February,  1936. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mo  Callum,  the  follow! ng  resolution  was  adopted 
unanimously: 
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RESOLUTION  NO.  1153 


RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  of  the  City  and  County 
of  San. Francisco  to  authorize  a  supplemental  appropriation 
of  $26,924.00  out  of  accrued  surplus  existing  in  the  Public 
Utility  Improvement  Fund,  for  the  construction  of  hangars 
and  the  preparation  of  plans  and  specifications  for  an 
administration  building  at  the  San  Francisco  Airport;  and 
that  said  ordinance  be  passed  as  an  emergency  measure  in- 
asmuch as  immediate  action  is  required  to  comply  with  the 
time  limitation  established  under  P ,W .A .Docket  No.  1132. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1154 

RESOLVED,  That  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance. of 
the  provisions  of  the  Charter  of  said  City  and  County,  to- 
wi  t : 

FOR  CONSTRUCTING  LIGHTING  SYSTEM  FOR  LANDING 
FIELD  EXTENSION,  SAN  FRANCISCO  AIRPORT,  AIR- 
PORT CONTRACT  NO.  36 -FEDERAL  WORKS  PROJECT  NO. 
1538-4, 

be,  and  the  same  is  hereby  awarded  to  H.  S.  Tittle  Co,  Inc., 
it  being  the  lowest  regular  and  responsible  bidder  therefor 
at  the  lump  sum  price  of  Five  Thousand,  Five  Hundred 
Sixty  Four  Dollars  ($5,564.00). 

And  all  other  bids  for  the  above  described  v/ork  are  hereby 
rejected. 

The  cost  of  this  v/ork  is  to  be  borne  from  funds  of  Airport 
Bonds-1933. 

The  performance  by  theCity  of  the  contract  for  the 
doing  of  the  v/ork    for  which  av/ard  is  hereby  made  is  de- 
pendent upon  the  receipt  by  the  City  and  County  of  San 
Francisco  of  a  Grant  from  the  Public  Works  Administration 
of  the  United  States  in  accordance  v/ith  the  offer  hereto- 
fore made  by  said  Public  Works  Administration  to  said  City 
and  County,    The  contract  awarded  hereunder  will  not  be 
certified  by  the  Controller  until  said  Grant  is  received 
in  accordance  with  said  offer  and  unless  said  grant  is  re- 
ceived said  contract  will  not  be  performed  by  the  City  and 
in  the  event  of  said  non  performance  by  the  City,  the 
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contractor  will  not  be  entitled  to  recover  against  the  City 
any  damage  for  said  non  performance,  nor  v/ill  said  Con- 
tractor "be  entitled  to  any  damage  for  any  delay  in  the  com- 
pletion of  said  contract  by  reason  of  delay  in  the  City 
receiving  said  Grant,  but  the  time  allowed  for  the  complet- 
ion of  said  contract  shall  be  extended  to  meet  the  time  of 
saiid  delay. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commiss- 
ioner Pilmer,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1155 

RESOLVED,  That  the  Contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  Charter  of  the  said  City  and  County,  to- 
wit: 


FOR  THE  CONSTRUCTION  OF  THE  MILLBRAE  GARAGE 
ADDITION,  SAN  FRANCISCO  WATER  DEPARTMENT  SPEC- 
IFICATION NO.  97 -FEDERAL  PUBLIC  WORKS  DOCKET 
NO.  1132-6A 

be  and  the  same  is  hereby  awarded  to  Hanson  Bros*  they  being 
the  lowest  regular  and  responsible  bidders  for  said  work 
at  the  following  unit  prices  for  the  estimated  quantities 
stated: 

Item  Estimated  Quantities,  Description  of  Item,  Total  Amt. 
No*     Unit  Price    for  Item 


1  Excavation  and  backfill;  35  cubic  yards  at 

Two  dollars  (^2.00)  per  cubic  yard  $  70.00 

2  Concrete;  40  cubic  yards  at  Twelve  dollars 

($12.00)  per  cubic  yard  480.00 

3  Constructing  garage,  above  foundation  for 
lump  sum  price  of  One  Thousand  Three 

Hundred  thirty  five  dollars  ($1,335.00)  1.535.00 

$1.885.00 


And  all  other  bids  for  the  above  described  v/ork  are 
hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  funds  in 
Appropriation  No.  566-016-01. 

The  performance  by  the  City  of  the  contract  for  the 
doing  of  the  work  for  which  award  is  hereby  made  is  depen- 
dent upon  the  receipt  by  the  City  and  County  of  San  Fran- 
cisco of  a  Grant  from  the  Public  Works  Administration  of  the 
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United  States  in  accordance  with  the  offer  heretofore  made 
by  said  Public  Y/orks  Administration  to  said  City  and  County. 
The  contract  awarded  hereunder  will  not  be  certified  by 
the  Controller  until  said  Grant  is  received  in  accordance 
with  said  offer,  and  unless  said  Grant  is  received,  said 
contract  will  not  be  performed  by  the  City,  and  in  the 
event  of  said  non  performance  by  the  City,  the  contractor 
will  not  be  entitled  to  recover  against  the  City  any  damage 
for  said  non  performance  nor  will  said  contractor  be  en- 
titled to  any  damage  for  any  delay  in  the  completion  of  said 
contract  by  reason  of  delay  in  the  City  receiving  said  Grant 
but  the  time  allowed  for  the  completion  of  said  contract 
shall  be  extended  to  meet  the  time  of  said  delay. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  1156 

WHEREAS ,  contract  for  construction  of  Sections  ?,A&Bt?, 
SFWD  Contract  No.  46-Bay  Crossing  Pipe  Line  No.  2-by. 
Western  Pipe  &  Steel  Co.  was  completed  on  December  6, 
1935;  and, 

WHEREAS,  in  accordance  with  the  specifications  set 
forth  in  the  contract,  this  work  should  have  been  com- 
pleted on  June  24,  1935;  and, 

WHEREAS,  the  delay  of  165  days  in  the  completion  of 
aforesaid  contract  was  due  to:  unseasonal  rains  which  be- 
side preventing  work  on  rainy  days,  caused  flooding  and 
caving  of  trenches  already  dug;  softened  the  ground  pre- 
venting normal  operations  and  necessitating  rehabilitiation 
of  pipe  work  already  done;  delays    due  to  failure  on  part 
of  City  in  delivering  large  valves  for  installation;  de- 
lays due  to  changes  in  specifications  on  anchorages;  delays 
due  to  extra  work  required  of  the  contractor; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  in 
view  of  the  foregoing  hereby  approves  granting  an  extension 
of  165  days  to  Western  Pipe  &  Steel  Co.  for  completion  of 
Sections  "A&B"  SFWD  Contract  No.  46-Bay  Crossing  Pipe  Line 
No.  2. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1157 

Resolved,  That  this  Commission  requests  the  Controller 
to  approve  the  following  orders  for  extra  work  on  the 
Y/estern  Pipe  &  Steel  Company,  SFWD  Contract  No.  46-A&B- 
P.W. A. Docket  No.  1510-1-A 
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No.  684 
No.  685 
No.  687 
No.  688 
No.  689 


$552.57 
142.07 
317.00 
815.94 
347.39 


and  also  requesting  Controller  to. approve  credit  order  No. 
342  on  the  Western  Steel  Pipe  Co.,  SFWD  Contract. No.  46- 
A&B-P.W.A.  Docket  No.  1510-1-A  in  the  amount  $48,944.07. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  1158 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller  to  transfer  from  Appropriation  No.  565-913-00- 
to  Appropriation  No.  565-913-42  the  sum  of  $20,056.18  for 
replacement  of  two  buses  by  two  new  buses. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  v/as  adopted  unanimously: 


RESOLUTION  NO.  1159 

RESOLVED,  That  this  Commission  approves  and  requests 
the  Controller  to  transfer  from  Appropriation  No.  567-101-00 
Ho ten  Hetchy  Power  Division  Funds  to  Appropriation  No. 
567-102-00  the  sum  of  $982.50  temporary  employments  for 
month  of  November,  1935  budgeted  as  permanent. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1160 

RESOLVED ,  That  this  Commission  approves  and  requests 
the  Controller  to  transfer  from  Appropriation  No.  593-901- 
00- Water  Department  Distribution  Bonds  to  Appropriation 
No.  593-906-27  the  sum  of  $500.00  to  provide  funds  for  con- 
struction of  Central  Pumps  Reservoir  Construction-Engineer- 
ing Expense. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1161 

WHEREAS,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing 
of  certain  lands  under  control  of  the  San  Francisco  Water 
Department  as  hereinafter  set  forth: 
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THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does 
approve  the  terms  and  conditions  of  the  said  leases  and 
authorizes  the  execution  of  same  as  follows: 

B.  LUCHESI  &  CO.  Portion  of  the      librae . Reservoir  Lot  on 
the  Burl  Buri  Rancho  containing  18  acres,  more  or  less  for 
period  of  one  year  from  January  1,  1936,  cash  rental  of 
$344,26. 

A.  MASSOLO    Portions  of  the  Silva  Tract  in  San  Jfeteo 
County,  containing  11-1/4  acres,  for  period  of  one  year 
from  January  1,  1936  at  a  cash  rental  of  $200,00. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  following  resolution  v/as  adopted  unanimously: 

RESOLUTION  NO.  1162 

WHEREAS,  H.  Regalia,  a  tenant  on. land  under  the  control 
of  the  San  Francisco  Water  Department,  under  share  crop 
terms,  said  lease  being  dated  November  1,  1934,  for  a  period 
of  three  years,  desires  to  enter  into  a  contract  with  the 
Holly  Sugar  Corporation  to  grow  a  crop  of  sugar  beets  on 
about  18  acres  of  his  leasehold  during  the  season  of  1936, 

AND,  WHEREAS ,  the  area,  to  be  devoted  to  said  crop  is 
badly  infested  with  noxious  weeds  and  the  expense  of  grow- 
ing said  crop  will  bo  greatly  increased  thereby,  and  the 
General  Manager  of  the  Water  Department  has  recommended 
that  the  share  for  cultivated  crops  as  provided  for  in  the 
said  lease  bo  reduced  from  one-fifth  of. the  crop  to  one- 
sixth  of  the  crop  in  the  above  instance, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  terms  of  that 
certain  lease  dated  November  1,  1934  between  the  City  and  . 
County  of  San  Francisco  as  lessor  and  H.  Regalia  as  lessee, 
covering  certain  lands  under  the  control  of  the  Water  De- 
partment near  Pleasant on,  California,  be  and  are  hereby 
modified  for  the  season  1936  insofar  as  about  18  acres  of 
said  leasehold  are  concerned;  the  said  18  acres  to  be 
planted  to  a  crop  of  sugar  beets  under  a  contract  between 
said  lessee  Regalia  and  the  Holly  Sugar  Corporation,  and 
one- sixth  of  the  gross  returns  from  said  crop  to  be  paid 
to  the  V/ater  Department  instead  of  one-fifth  crop  as  pro- 
vided for  in  the  said  lease;  all  other  terms  and  conditions 
of  the  said  lease  to  remain  in  full  force  and  effect. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1163 

RESOLVED,  That  this  Commission  approves  and  requests 
the  Director  of  Property  to  execute  a  lease  to  C.  J. 
Rumble. covering  certain  land  located  in  Sections  11,  12. 
and  14,  T.  3S,  R.SE-MDB&M-Stanislaus  County,  California, 
for  agricultural  purposes;  lease  to  be  for  period  of  one 
year  from  January  1,  1936  at  a  yearly  cash  rental  of 
$360.00. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1164 

RESOLVED,  That  this  Commission  approves  granting, 
revocable  permit  to  A.  Stiavetti  of  288  Hi 11 view  Ave., 
Redwood  City  to  use  for  garden  purposes,  Parcel  No,  2160, 
as  described  in  the  Hetch  Hetchy  Office  Records  and  being 
Lot  No.  11  in  Block  9,  Oak  Knoll  Manor  Subdivision,  being 
situate  between  Topaz  and  Harding  Streets,  Redwood  City, 
California,  subject  to  all  the  conditions  contained  in 
the  permit  as  approved  by  the  Agricultural  Superintendent. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Callum,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1165 

RESOLVED,  That  this  Commission  approves  and  requests 
the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  to  authorize  sale  of  Water  Department  Property  . 
located  on  the  e^st  side  of  Diamond  Street,  San  Francisco, 
more  particularly  described  as  follows: 

Commencing  at  a  point  on  the  easterly  line  of  Diamond 
Street  distant  southerly  275  feet  along  said  easterly 
line  from  its  intersection  with  the  southerly  line  of  Bos- 
worth  Street;  si  ad  point  of  commencement  being  'also  the 
northwesterly  corner  of  the  portion  of  land  described  as  an 
exception  in  the  deed  to  the  City  and  County  of  San 
Francisco  by  L.  F.  Armknecht  et  us.  dated  April  20,  1928 
and  recorded  April  21,  1928;  running  thence  from  said  point 
of  commencement  along  said  easterly  line  of  Diamond  Street; 
northerly  10.09  feet;  thence  at  an  angle  of  90  degrees  to 
the  right  and  along  a  line  parallel  to  and  distant  10.09 
feet  measured  at  right  angles  northerly  from  the  northerly 
line  of  said  portion  of  land  described  as  an  exception  in 
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said  deed  easterly  51.79  feet  to  an  intersection  with  a 
line  distant  13.77  feet  measured  at  right  angles  north- 
westerly from  the  southeasterly  line  of  said  portion  of 
land  described  as  tin  exception; thence  along  said  line 
southwesterly  15.29  feet  to  the  northerly  line  of  said 
portion  of  land;  thence  along  said  northerly  line  westerly 
40.31  feet  to  the  point  of  commencement. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1166 

RESOLVED,  That  this  Commission  hereby  approves  and 
requests  the  Board  of  Supervisors  to  execute  an  agreement 
for  extending  the  time  to  October  1,  1936  for  furnishing 
water  to  the  property  of  Martha  A.  Arnold  located  in  the 
vicinity  of  the  Foothill  Tunnel  of  the  Hatch  Hetchy  Aque- 
duct, Tuolumne  Clunty,  subject  to  all  the  conditions  con- 
tained in  deed  dated  May  11,  1926. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Callum;  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1167 

RESOLVED,  That  this  Commission  approves  purchase  of 
and  requests  the  Board  of  Supervisors  to  accept  deed  from 
John  S.  Lemos,  Administrator  of  the  estate  of  Mary  F.  S. 
Lemos,  deceased,  in  amount  $5,000.00  for  property  containing 
1.02  acres,  more  or  less,  being  a  portion  of  the  southwest 
one  quarter  of  the  southeast  one  quarter  of  Section  9,  Tn.. 
3  So. Range  2E-MDB&M,  Livermore,  Alameda  County,  California, 
required  in  connection  with  the  operation  and  maintenance 
of  the  He  ten  Hetchy  Pov/er  System.- 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Com- 
missioner Mc  Laughlin,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1168 

WHEREAS,  this. Commission  under  Resolution  No.  401, 
passed  December  11,  1933,  granted  to  the  County  of  San 
Mateo,  permission  to  construct  a  county  road  over  property 
of  the. City  and  County  of  San  Francisco  in  said  San  Mateo 
County,  said  road  to  be  known  as  the  "Ralston  Avenue  Cutoff" 
said  resolution  providing  for  terms  and  conditions  under 
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which  a  grant  was  to  bo  made,  and  the  Supervisors  of  San 
Mateo  County  by  resolution  having  accepted  the  permission 
so  granted  and  the  said  road  having  been  completed  within 
the  two  years  provided  in  said  Resolution  No.  401, 

AMD,  WHEREAS,  the  Supervisors  of  San  Mateo  County  now 
request  a  deed  for  said  new  roadway,  and  the  General 
Manager  of  the  San  Francisco  Water  Department  has  rec- 
ommended that  such  grant  be  made, 

THEREFORE,  ^E  IT  RESOLVED,  That  the  Director  of  Proper- 
ty of  the  City  and  County  of  San  Francisco  be  and  is  hereby 
requested  to  prepare  the  necessary  instruments  for  passage 
by  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco,  granting  to  San  Mateo  County  a  surface  easement 
for  county  road  purposes  only  over  and  across  certain  lands 
of  the  City  and  County  of  San  Francisco  in  San  Mateo  County 
in  accordance  with  the  description  thereof  and  the  terms 
and  conditions  set  forth  in  the  form  of  deed  hereunto 
attached. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1169 

RESOLVED,  That  this  Commission  request  the  Controller 
to  transfer  $800.00  from  Appropriation  No.  564-103-00-Vages 
Airport  to  Appropriation  No,  564-200-00-Contractual  Services 
Airport . 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1170 

'-THERE AS ,  pursuant  to  Resolution  No.  285,  adopted  by 
the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  a  municipal  corporation  of  the  State  of 
California,  on  the  12th.  day  of  June,  1933,  recorded  in  the 
office  of  the  Recorder  of  San  Mateo  County,  June  21,  1933, 
in  Volumne  597,  Official  Records  at  page  137,  the  location 
of  certain  right  of  way  easements,  reserved  to  the  Spring 
Valley  Water  Company  in  that  certain  deed  dated  March  3, 
1930,  recorded  in  said  Recorder's  office  in  Volumne  491  of 
Official  Records  at  page  1,  v/ere  approved  as  to  descriptions 
as  set  forth  in  said  Resolution  No.  283  and  accepted  as  the 
definite  locations  of  said  right  of  way  easements  so  re- 
served in  said  deed  of  March  3,  1930;  and, 

WHEREAS,  it  has  been  found  necessary  to  make  certain 
corrections  in  the  lastly-described  right  of  way  in  said 
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Resolution  No.  283  as  adopted  by  said  Public  Utilities  v. 
Commission  due  to  the  ommission  of  certain  courses  in 
typing  said  Resolution: 

THEREFORE,  3E  IT  RESOLVED,  That  said  d escription  of  the 
third  right  of  way  be  amended  so  that  in  the  description 
following 

"**; thence  south  40°33'  west  138.55  feet";  the  description 
shall  be  changed  to  read  as  follows: 

??thence  on  the  arc  of  a  curve  to  the  left,  tangent  to  the 
preceding  course,  with  a  radius  of  260.85  feet  and  central 
angle  of  21°43?JP  a  distance  of  98.87?;  thence. south  18°50* 
v/est  76.05  feet;  thence  on  the  arc  of  a  curve,  to  the 
right,  tangent  to  the  preceding  course  with  a  radius  of 
129*60  feet  and  central  angle  of  83°11T,  a  distance  of 
188.6  foetH; 

then  continuing  as  therein  written- 

"thonce  north  77°59*  v/est  383.70  feet  to  a  3/4  inch  iron 
pipe;??,  etc.  etc. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commission- 
er Mc  Laughlin,  the  following  resolution  was  adopted  unani- 
mously: 

RESOLUTION  NO.  1171 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  approve  credit  orders  and  orders  for  extra  work  by  the 
San  Francisco  Water  Department  on  payments  heretofore  ap- 
proved by  this  Commission  as  follows: 

No.  338-Credit-Y/.  J.  Tobin-Laying  mains  on  Francisco 
Heights-SFWD  Contract  No.  89  $1,760.28. 
No.  340-Credit-Y/.  J.  Tobin,  Laying  12&16?5  CI  Mains-SFWD 
Contract  No.  57 -$1,573. 67. 

No.  341-Credit-Chas.  Schween  &  Son-Gathering  Walnuts  at 
Sunol.SFWD  Contract  No.  86-$491.31. 

No.  678-Order  for  Extra  V/ork-Y/e stern  Pipe  &  Steel  Co., Bay 
Crossing  Pipe  Line  for . replacing  expansion  joint ,SFY/D 
Contract  No.  46-.\&B-$6,831 .00. 

No.  683-Order  for  Extra  Y/ork-Y/e  stern  Pipe  &  Steel  Co., Bay 
Crossing  Pipe  Line  for  special  construction  crossing  El 
Camino  Real,SFY/D  Contract  No.  46-,7MB?f-$334.36 . 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  gg- 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1172 

RESOLVED,  That  this  Commission  requests  the  Controller 
to  approve  Orders  for  Extra  Work  to  Transbay  Construction 
Co.  for  enlargement  of  0TShaughnessy  Dam  as  follows: 

No.  112-For  rehabilitation  of  houses  $3,000.00 

No.  113-For  constructing  park  area  and  observation  platform 

$1,270.00 

No.  114-For  construction  of  three  duplex  cottages  $5,550.00 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1175 

RESOLVED,  That  this  Commission  approve a  for  payment 
certificate  of  acceptance  and  final  payment  Certificate 
No.  187  to.V/estern  Pipe  &  Steel  Co.  for  Bay  Crossing  Pipe 
Line  No.  2,  Contract  No.  SFWD  46-A&B-P ,W .A .Docket  No. 
1510-1-A  in  the  amount  of  $170,377.45. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1174 

RESOLVED,  That  this  Commission  approves  for  payment 
Certificate  of  acceptance  and  final  payment  to  Kemper 
Construction  Co.  for  construction  of  Tunnel  No.  1-B,  Lower 
Cherry  Aqueduct-HHV/S  Contract  No.  151  in  the  amount  of 
$11,206.90. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1175 

RESOLVED,  That  this  Commission  approves  for  payment 
certificate  of  acceptance  and  final  payment  to  Lowrie 
Paving  Go,  for  laying  6&8"  CI  Mains-University  Mound  District 
SF;/D  Contract  No.  82-PV/A  Docket  No.  1510~3-b9,  in  the 
amount  $1,950.57. 

On  motion  of  Commissioner  Mc  Laughlin,  seconded  by  Com- 
missioner Mc  Galium,  the  following  resolution  was  adopted 
unanimously: 

RESOLUTION  NO.  1176 
WHEREAS  on  or  about  the  11th.  day  of  January,  1935, 
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William  Storm  was  injured,  while  working  in  a  trench  around 
and  upon  the  street  car  tracks  of  the  Municipal  Railway  , 
on  Potrero  Avenue  in  the  vicinity  of  Twenty  fourth  Street, 
and  it  further  appearing  that  said  William  Storm  received 
a  severe  brain  concussion  and  lacerations  about  the  right 
ear  and  the  right  frontal  region  of  the  skull  and  lacerations 
exposing  the  bone  thereof  as  a  result  of  v/hich  injuries  Mr. 
Storm  lost  his  sense  of  taste  and  smell;  and, 

WHEREAS,  Dr.  Howard  Dignan,.for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  has  examined  the  said 
William  Storm  and  it  is  Dr.  Dignan?s  opinion  that  the  above 
findings  are  true  and  that  Mr.  Storm  will  never  recover, the 
use  of  his  senses  of  taste  and  smell  in  the  future;  and, 

WHEREAS,  upon  investigation  by  the  City  Attorney's 
Office  after  consulting  the  reports  submitted  by  the  crew  of 
the  street  car  and  -after  consultation  with  Mr.  Thomas  B. 
Johnson,  Claims  adjuster  of  the  said  Municipal  Railway,  the 
City  Attorney's  Office  has  come  to  the  conclusion  that  no 
satisfactory  witnesses  have  been  obtained;  and  it  further 
appearing  that  all  of  the  circumstances  and  facts  in  this 
case  have  been  fully  explained  to  this  Commission  and  the 
said  Thomas  B.  Johnson,  Claims  Adjuster,  has  agreed  upon  a 
settlement  of  Seven  Hundred  Fifty  ($750.00)  Dollars  in  full 
payment  of  all  claims  of  William  Storm,. which  settlement 
has  been. approved  by  Edmond  P.  Bergerot,  Deputy  City 
attorney,  and  it  appearing  that  said  sum  is  a  fair,  just  and 
reasonable  sum  to  be  paid  by  said  City  And  County; 

.     NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  City  attorney 
be,  and  he  is,  hereby  authorized  and  directed  to  settle 
said  claim  of  said  William  Storm  by  the  payment  of  the  sum 
of  Seven  Hundred  Fifty  ($750.00)  Dollars, 

Thereupon  the  meeting  adjourned  to  resume  at  the  call 
of  the  chair. 
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MINUTES  OP  ADJOURNED  MEETING  Or  THE 
PUBLIC  UTILITIES  COMMISSION  IN  ROOM 
282-CITY  HALL -DECEMBER  28,  1935  at 
9:00  Ar.  M.    


Present:    Commissioners  Byington,  Pilmer,  Mc  Callum,  Mc  Laughlti 
and  Murphy. 

President  L.  P.  Byington  presided. 

On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1176A 

RESOLVED,  That  the  following  contract  for  the  following 
public  work  to  be  performed  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Prancisco  in  pursuance 
of  the  provisions  of  the  Charter  of  said  City  and  County  to- 
wit:    Construction  of  an  Administration  Building  at  the  south- 
east corner  of  Bush  and  Stockton  Streets  in  the  City  and  County 
of  San  Prancisco,  being  Pederal  Public  Works  Project  No.  1427 A, 
be  and  the  same  is  hereby  awarded  to  Lindgren  &  Swinnerton, Inc. 
a  corporation,  for  the  sum  of  $140,781.00,  the  said  Lindgren 
&  Swinnerton,  Inc.  being  the  lov/est  regular  and  responsible 
bidder  for  said  work  under  Proposition  No.  3  upon  the  invita- 
tion for  proposals  to  do  said  work  as  advertised  pursuant  to 
resolution  of  this  Commission  adopted  on  November  23,  1935. 
All  other  bids  for  the  above  described  work  are  hereby  rejected. 

The  cost  of  this  work  is  to  be  borne  from  the  funds  to  be 
appropriated  for  the  filling  in  and  reclamation  of  the  Yerba 
Buena  Shoals. 

The  performance  by  the  City  and  County  of  the  contract  to 
be  entered  into  in  conformity  with  this  award  for  the  doing 
of  the  work  hereinbefore  referred  to  is  dependent  upon  the  re- 
ceipt by  the  City  and  County  of  San  Prancisco  of  a  grant  from 
the  Public  Works  Administration  of  the  United  States  in  ac- 
cordance with  the  ofeer  heretofore  made  by  said  Public  Works 
administration  to  said  City  and  County.  Any  contract  entered 
into  pursuant  to  this  award  will  not  be  binding  upon  the  Public 
Utilities  Commission  of  the  City  and  County  or  upon  said  City 
and  County  until  said  grant  is  received  in  accordance  with  said 
offer  and  unless  said  grant  is  so  received  said  contract  will 
not  be  performed  by  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Prancisco  or  by  said  City  and  County 
and  in  the  event  of  non-performance  of  said  contract  by  said 
Public  Utilities  Commission  or  by  the. City  and  County  of  San 
Prancisco,  said  Lindgren  &  Swinnerton,  Inc.  will  not  be  en- 
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titled  to  recover  against  said  Public  Utilities  Commission  or 
against  the  City  and  County  of  San  Francisco  any  damage  for 
failure  to  enter  into  said  contract  or  for  the  failure  of  said 
Public  Utilities  Commission  of  of  the  City  and  County  of  San 
Francisco  either  to  enter  into  said  contract  or  if  said  con- 
tract is  actually  entered  into  to  perform  the  same.  Nor  will 
said  Lindgren  &  Swinnerton,  Inc.  be  entitled  to  any  damage 
for  any  delay  in  the  completion  of  said  contract  by  reason  of 
delay  in  the  City  receiving  said  grant,  but  the  time  allowed 
for  the  completion  of  said  contract  shall  be  extended  to  meet 
the  time  of  said  delay. 

This  resolution  is  passed  subject  to  receipt  by  the  Public 
Utilities  Commission  of  a  written  request  from  the  San  Fran- 
cisco Bay  Exposition  requesting  that  the  contract  be  let. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Mc  Galium,  the  f ollowing  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1177 

WHEREAS ,  The  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department  has  recommended  the  leasing  of 
certain  lands  under  control  of  the  San  Francisco  Water  Depart- 
ment as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  approve 
the  terms  and  conditions  of  the  said  lease  and  authorizes  the 
execution  of  same  as  follows: 

E.  E .  PHILLIPS  Non-agricultural-1.08  acre  in  San  Mateo, County 

for  a  period  of  one  year  from  January  1,  1936 
at  a  monthly  cash  rental  of  $45.00. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 

RESOLUTION  NO.  1178 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  make . available  $10,000.00  from  the  Mayor's 
Emergency  Reserve  Fund,  Budget  Appropriation  No.  502-900-00- 
for  engineering  and  architectural  services  for  design  and 
specif ications . to  provide  San  Francisco  with  airport  for  land 
and  sea  planes,  Federal  Works  Project  Administration  for  im- 
provement of  San  Francisco  Airport  at  estimated  cost  of 
$1,675,982.00. 
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On  motion  of  Commissioner  Mc  Callum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  adopted  unanimously: 


RESOLUTION  NO.  1179 


RESOLVED,  That  this  Commission  hereby  approves  and  re- 
quests the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  to  authorize  supplemental  appropriations  from 
surpluses  in  the  amounts  and  to  the  credit  of  the  following 
listed  utilities  for  the  creation  of  Stores  Revolving  Funds 
for  the  purpose  of  providing  for  the  purchase,  storage  and 
clearance  of  materials  and  supplies  required  for  the  use  of 
the  Utility. 

Municipal  Railway  in  amount  $200,000.00 
Water  Department  in  amount  $300,000.00 
Hetch  Hetchy  Pwr.  Operative  Fund        $  35,000.00 


Thereupon  the  meeting  adjourned  to  resume  at  the  call  of  the 
chair. 
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